DIVISION     CONSTRUCTION  SECTIONS 

LEGEND 
DIVISION  HEADQUARTERS 

  DIVISION  CONSTRUCTION 

SECTION  BOUNDARY 


MONTANA 

STATE    OF  MONTANA 
DEPARTMENT   OF  HIGHWAYS 
PLANNING    AND  RESEARCH  BUREAU 

U  i     Ot^MTW^'j" "of  TB4NSI>0HT*TI0N 
FEDERAL    HICHIVtl  ADMINIStRltTION 


DISTRICT:    /^<ffo  ^/g 

DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      aJ,^c^  J, 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 
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DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


/ 


DISTRICT:  /^,*s^^ 
//Bo 

DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     A/»Jf^le.^    2o  /^S'i 


rKUJECl  NUnBtK  Si  NAWL 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 
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REPORT 
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DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


DISTRICT:    Missoula^,  - 

:  •  ii;  'i5  lii  ij 

CONSTRUCTION  PROGRESS  REPORT  I 

} 

FOR  THE  PERIOD  ENDING:       December  1,  198? 

PROJECT  NO.:     I  90-1   (95)  22  CONTRACT  AMOUNT:     $  ^^,621 ,01 5.26   '.  " 

PRO  J.  NAME:     Drexel  E.  &  W.   CONTRACTOR:     Northwest  Const.,  Inc. 

LENGTH:        6.2  miles   FROM  (town):      Kirkland  WA.  

COUNTY:        Mineral   AWARD  DATE:  2-2-83  

CONTRACT  TIME:        100  W.D.   DATE  WORK  STARTED:  A-11-83  

ORDER  TO  PROCEED  DAT'E:      ^-18-83  PROBABLE  COMPLETION  DATE:     Nov.  1983 

%  COMPLETE:   22   ^0.  DAYS  WORKED  PER  WEEK:  5 

%  TIME  USED:   80   NO.  SHIFTS  PER  DAY:  1  

NO.  MEN  EMPLOYED:  11   NO.  HOURS  PER  SHIFT:  8  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  //- 

PROJECT  MANAGER:    TELEPHONE:  649-2460  

Green 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:      St.  RTE  472   

St.  Regis,  MT  

GENERAL :   Northwest  Const,  completed  cleanup  work  on  the  pro.iect  and 

 opened  the  road  to  4-lane  traffic  on  Nov.  9.  1983.  

 Frank  Gumey,  Inc.  is  completing  Guard  Rail  and  permenent  

 signing  items.   

 Che  V.ay  Sign  Company  is  taking  care  of  traffic  control  items. 

 Striping  was  done  under  traffic  control.    The  peniutnent  Epoxy 

 striping  will  be  done  in  1984i  after  the  bump  grinding  is  completed. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  y^^5^^/l- 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       //"'  ^3 


PROJECT  NO 
PRO J.  NAME 
LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:     $  ^.  f//_  <^ ,  O  C> 


CONTRACTOR:  /^./r?^ . 

FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME:      jZq  q  /:0'D 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   <^  

%  TIME  USED:   , 

NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


-7      ^  ^ 


ACTUAL  COMPLETION  DATE: 
DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  /^^'/3'^3 
EFFECTIVE  OPENING  DATE:  /¥/) 

PROJECT  MANAGER:  Cfr^ojc    ^JHhu  TELEPHONE:  ^.^^^ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


ADDRESS : 


GENERAL : 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT 


:  ^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /JZ.  -/-  <g  :^ 


PROJECT  NO.:    'r'^/(^]3  9  ,J 


PROJ.  NAME: 

LENGTH:   

COUNTY: 





A. 


CONTRACT  AMOUNT 

CONTRACTOR:   

FROM  (town):  _ 
AWARD  DATE: 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE: 
%  TIME  USED: 


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     ^  71^/.;^  TELEPHONE 

ADDRESS 


DATE: 

WEEK: 

/ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  9 


GENERAL: 


^  /-^^  ^  /  ^  


/  / 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


r 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  //''3^-£3 


LENGTH: 
COUNTY: 
CONTRACT  TIME: 


PROJECT  NO.:  f^V/^.^j^ CONTRACT  AMOUNT:     $  ^7^^  ^/^f^^O 

    ^--7     7 — 

PRO  J.  NAME:    ^^F.  2ePa  /  A  CONTRACTOR:    /^^.e//?^  /tg/^^J^S-Zr/f^  . 

  FROM  (town):  /^/^  ■ 

AWARD  DATE:        ^^^/  jT/fkj^  ~ 

DATE  WORK  STARTED:  y^t?/// ^  /f^ 

PROBABLE  COMPLETION  DATE: 

NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ORDER  TO  PROCEED  DATE 

%  COMPLETE:   

%  TIME  USED: 


1^ 


NO.  MEN  EMPLOYED: 


/ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  ///I 

^7^^-/^  .5/ //M  TELEPHONE: 
/         ADDRESS : 


PROJECT  MANAGER 
NO.  OF  ENG.  PERSONNEL  EMPLOYED 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /^-/-<^.5 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:    $     3.  <^<=>y.  rr<r  A  / O 
CONTRACTOR:        /^J^y^^^^  ^^r/ 
FROM  (town):                       ^ //^. 
AWARD  DATE:        ^-3--  >?,.5'  


CONTRACT  TIME: 


/■^  (A  J.  A?. 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  

%  TIME  USED:  /3  

NO.  MEN  EMPLOYED:  /O 


PROBABLE  COMPLETION  DATE:      ,0  ■ 

NO.  DAYS  WORKED  PER  WEEK:   <: 

NO.  SHIFTS  PER  DAY:   ^ 

NO.  HOURS  PER  SHJFT:  S 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     ^.  7Z.  6  ■  ■■    TELEPHONE:        ^ZZ.- ^A. 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _2_       ADDRESS:        ^>(D.  /3^y 


GENERAL: 


5^ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  <^ 3 

CONTRACT  AMOUNT:     %      7ft^.  /V-^  . 
CONTRACTOR:    y^y^^ /u.^  'A/'^/M^^ 

FROM  (town):  A^/^^^^^/a^  

AWARD  DATE:   //-  7-^3  

DATE  WORK  STARTED:   

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:    /^/t  ^3  /'"//yf^r/  TELEPHONE:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


PROJECT  NO. :  jZTy^  f^^:2  7J>)//f 

PRO  J.  NAME:     d^/'n-^an  -^j///<^j/ 

LENGTH:   /:^,  ^  ^/^/A^S 

COUNTY:  /^/^^^u/a  ^4^y^C 

CONTRACT  TIME:  /^^  //OQ  

ORDER  TO  PROCEED  DATE:  4^'/^-/y 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


GENERAL 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  y^^^s^^uM^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^3 


PROJECT  NO.:  f^-3^f^J/3^ 
PRO  J.  NAME:  V<r-ii// ^a:s/ 

LENGTH:   /^/ ^ 

COUNTY:  X^^^T^. 


CONTRACT  TIME: 
ORDER  TO  PROCEED  DATE:  ^'//r'^¥ 

%  COMPLETE:  

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:  $  /  ^/^  p-  ^i^^x>:2^ 
CONTRACTOR:   /^^/^/c^  ^5^/^//^K 

FROM  (town):         /^/ 5.^aiC /iL  

AWARD  DATE:   //-  7-   

DATE  WORK  STARTED:   

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  _^  

PROJECT  MANAGER:    //a?^.^^ / f/7  TELEPHONE:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


ADDRESS: 


GENERAL 


  .   //^/-^     J^/  /^yT^A  , 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  11 


CONSTRUCTION  PROGRESS  REPORT 

Novembdr  30.  1983 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


FOR  THE  PERIOD  ENDING 
F  7-1  (6)  43,  Ul  &  U2 
F  FF  7-1  (2)  46,  U3 
City  Pro.iact  -  41 

Ha.-nilton  South  

3.^  Miles  

Ravalli 


CONTRACT  AMOUNT:     $  4i350, 724.30 
CONTRACTOR:        Peter  Kiewit  Sens'  Co. 
FROM  (town); 
AWARD  DATE: 


Sheridan  o  Vr/oning 


CONTRACT  TIME:    120  Working  Days 
ORDER  TO  PROCEED  DATE:  Auril  19.  1033 

%  COMPLETE:  __22  

%  TIME  USED:  _%  

NO.  MEN  EMPLOYED:  30  

ACTUAL  COMPLETION  DATE: 


February  2S,  19S3 


DATE  WORK  STARTED: 
PROBABLE  COMPLETION 
NO.  DAYS  WORKED  PER 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


3-33-83 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Allrji  J.  Button  TELEPHONE:  363-4420 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:   


DATE: 

June  1984 

WEEK: 

5 

1 

Hajri^ton,  Mont.  59840 


GENERAL :  The  Contractor  has  oo..pleted  paving  on  the  Mg'nline,^  Paving  remains 
tc  be  done  on  sone  apprcachas  and  the  Hamilton  Main  Street  Project.  The  Storm 

drain  and  inlets  have  been  installed  oifi  the  Main  Street.  

iiincr  work,  clean  up  and  Cover  and  Saal  rerarins  to  be  done  when  the  weather 
returns  favorable,  


i 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:    /^^'^  ^  li /i!L. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       //- S^^^3 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


CONTRACT  AMOUNT 
CONTRACTOR 
FROM  (town) 
AWARD  DATE 


CONTRACT  TIME: 


DATE  WORK  STARTED:       tC'- ^3 


ORDER  TO  PROCEED  DATE:  ^ 

%  COMPLETE:    ^ 

%  TIME  USED:    '2 

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:     /^V7^  ^3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:    &U»t"^-<  /f^^T^  TELEPHONE: 

ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


//A 


0 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  /^/S6a u/^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  //■■3<^-^3 


PROJECT  NO.:   /F5      C     / CS) /'f 
PRO  J.  NAME:  /p;,/^  ^/^.^  ^/^/^^W//^ 

LENGTH:  ^.  ^  /^'/U  

COUNTY:        yp^^a ///  

CONTRACT  TIME:  //yj)  


CONTRACT  AMOUNT:     $  ^^y;  37/,  7^ 
CONTRACTOR:  ^   {ta/^i-^.  /t^,  . 

FROM  (town):   y^/^  C  L  

AWARD  DATE:  ^  -Zi^t^^B 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  ^-/S-^B 

%  COMPLETE:   /i^  ^  

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


/ 


TELEPHONE : 
ADDRESS: 


GENERAL:  /O /?/<.■/  ^ ^/^ -/a^    /5  ^    ^A^-^a /-^  J- 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  y^^w/^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  //"J^<^-''A3 


PROJECT  NO.:    f/^J  ^/ (^^^^^^^-Z  CONTRACT  AMOUNT:     $  . 

PRO  J.  NAME:  ^^^/r^p/jCi^.c  P^^-^^^f  MI:^.  CONTRACTOR:      Af/t /-/^/f //^  ///7^ 

LENGTH:   A^J    FROM  (town):  ^////r7Aj^  

COUNTY:  ,r^.  -T^c/^./'J^  AWARD  DATE:  7'^> 

CONTRACT  TIME:  DATE  WORK  STARTEQ:  (^-^^-^5 

ORDER  TO  PROCEED  DATE:     ^'/ySCX-  PROBABLE  COMPLETIOti  DATE:   

%  COMPLETE:   ^   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  J^--/7'f^3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  ^ 'S^S'^ S3 
EFFECTIVE  OPENING  DATE:  A'(/^ 

PROJECT  MANAGER:  Cj^,^:^  //J///i'^5         TELEPHONE:  J^'/'f- /^^^/ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:   


JERAL:         ^^-^      ^//?/^       ^^-///Z^^-Zd    /C^/^  ^^.^//^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  y/^/^5^U 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  l^-:^^  7)93         CONTRACT  AMOUNT:    $  -;2P7x  jg?^ 

PRO  J.  NAME:  //y^^f//'^  ^./V^7<^jC0NTRACT0R:  ^/-jT/Ze-^ 

LENGTH:   //A     .   FROM  (town):  ^.^T^/v^//^ 

COUNTY:  ^6^^^^  AWARD  DATE:  ^-3'^-^^/  

CONTRACT  TIME:    DATE  WORK  STARTED:  J^-:::!^-^^ 

ORDER  TO  PROCEED  DATE:      /<i'-'^/'^/  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:   /(T^O   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  9-/3-^3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  f-Z^"'^^ 
EFFECTIVE  OPENING  DATE:  //-^ 

PROJECT  MANAGER:  M  '///^/y)  /^/t/< TELEPHONE:  ^Vf-',^ "/f/ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  y^^<^^^_  


GENERAL:        /"y/^o/^/^j  /^//?/  / ^^-/^y^A/e  JtA-  /y^/// 

/^^//^    Z?^.^-/-     yy/yrCC^/^.     /^tr      '/^y^//.js/y'^a^  ^/^^// 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:      Jl  ^  ^ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^  ^ 

PROJECT  NO.:       jf}    ^  ///g  Z^)  CONTRACT  AMOUNT:     $  /^V:?  /}^7./  ^ 

PRO  J.  NAME:    /^^^^Z  ^,^rf  /^J.^^^A  CONTRACTOR:    /^^^g  ^^W^.^Morr   ^.  Trf^. 

LENGTH:     3  -  Tn  /^r  ^i^^  ^'  ™"  (town):  /??,^^c,^/^ 

COUNTY:  AWARD  DATE:  f^-  3<^-  B3 

CONTRACT  TIME:  DATE  WORK  STARTED:  

ORDER  TO  PROCEED  DATE:      J/^-X^-^  ^  PROBABLE  COMPLETION  DATE:    3  ':Z  ^~  S3 

%  COMPLETE:   ^   NO.  DAYS  WORKED  PER  WEEK:  — 

%  TIME  USED:   £^   NO.  SHIFTS  PER  DAY:   .  

NO.  MEN  EMPLOYED:   ^   NO.  HOURS  PER  SHIFT:   — 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     ^  I;yy7  ^Jf  /Z/.a/r^^'  TELEPHONE:  9 / 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    j-  ADDRESS:     /^^.  ^a>j^  7^3f 


GENERAL:    l^g-     ^W^^^T^/-  ^/^r7     7^    ^T^rT  /n  ;^<^ 

^^j^f^nitfi-)   _ —  . — _ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/8W/221F 


IS 


DISTRICT:  / j ^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Iji-  I'S  ^  

PROJECT  NO.:    //j-HP  ^  fff/i^)  //^  CONTRACT  AMOUNT:     %  4>  7 

PRO  J.  NAME:    ^,r;,H^-5-fr.  ^  .'L.kA^  CONTRACTOR:  ^^^/^ 

LENGTH:    FROM  (town):  /<^^^/     /zi// 6. 

COUNTY:   /^.S,^^^^>^  AWARD  DATE:   ^-/y-  ^  3> 

CONTRACT  TIME:  ^'P-^'f^,^  DATE  WORK  STARTED:  7  -         -  g'^ 

ORDER  TO  PROCEED  DATE:  -  / 7-  f^3  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:   /ip-C'   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:  NO.  SHIFTS  PER  DAY: 


NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:       9~/-&  ^ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  a//^ 

PROJECT  MANAGER:       %J;^  ul'/Z/js^-s     TELEPHONE:             _^  y          ^/f  / 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:                  ADDRESS:      Pi /Q.  X  7/? 3  7 

GENERAL:   "jj  ^  /<t7if  /    ^--M^tHrfy^r  ^^J^//  ^../^^'iZtLJ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:       / j  CP  9^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     p^^,.    I  /'f<53 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH:  _ 
COUNTY: 


OP  ^/f  f 


CONTRACT  AMOUNT:     $    <^ /V 
CONTRACTOR:       ^^rlr-rji/  i^^rr^/^ 
FROM  (town):  /^/^^^.^/y 
AWARD  DATE:   y  - / 1  -  g  3' 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


g-V-  S  3 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  — 

^]rm    U^'.//,^^^  TELEPHONE 

ADDRESS: 


PROJECT  MANAGER:  r n\  u).//,,,^& 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


5* 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


/7 


DISTRICT: 


PROJECT  NO. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PRO  J.  NAME:  ^.wo/^  n  f/jfj^c^/^f/'///?^ 


LENGTH: 


COUNTY:  /a .^^^M'^S^U^^ 
CONTRACT  TIME:  '9^  K.D  


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):  _ 
AWARD  DATE: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

  TELEPHONE :   

ADDRESS : 


PROJECT  MANAGER: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


7^  /^^^yi^/7^<y7 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  A1SC/> 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /Z  -  S3 


PROJECT  NO 
PRO J.  NAME 
LENGTH: 
COUNTY: 


CONTRACT  TIME:        / ZO  UJ.O- 


CONTRACT  AMOUNT 
CONTRACTOR: 
FROM  (town) 
AWARD  DATE: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  -/y-<g2 
%  COMPLETE:  /QQ 

%  TIME  USED:   y 

NO.  MEN  EMPLOYED: 


C 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  f~/S'(93 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  J 


7-  /c  -^.B 


PROJECT  MANAGER:  /-^  /fi 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  /-2 


TELEPHONE: 
ADDRESS : 


^s^'  Sir? 


GENERAL: 


D.4.p^.cr-  rr/f/rg^n  /^gTr^c^r  <^^PumGO  /^r  7^l\  Time' 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  /^/S50Cy/i/P 

/r^L/s^'lL  ^^^^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  /^6>- / C/o)7^ 


CONTRACT  AMOUNT: 


PRO  J.  NAME:   /^/>/s  -  .?^^^'7Z< 

LENGTH:         /  ^  /^/ce^   

COUNTY:        .  CX^)^/gS  


CONTRACTOR:  (T^/^^/g/g  ^^t^T^^/CS 


CONTRACT  TIME: 


//O  caJ. 


ORDER  TO  PROCEED  DATE:   S'S/'  S3 

%  COMPLETE:  

%  TIME  USED:  ^fy  

NO.  MEN  EMPLOYED:  O 


FROM  (town):  /.r^^  /J/^,^f^^f< 
AWARD  DATE:    />f^/ZCf/\3/^  / ?Q3 
DATE  WORK  STARTED:  /^/^g/Z  /(<?  /9S3 
PROBABLE  COMPLETION  DATE:     'T'-/^-  8^ 
NO.  DAYS  WORKED  PER  WEEK:  Q 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  /j/^^ 

TELEPHONE 
ADDRESS : 


PROJECT  MANAGER :  /gf  /^^l>^/xj^ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  / 


GENERAL:       /t^    f^o/Z^    Oa/  /^'^^r^TcT^    ^^/fL   ^ CnxTerZ.  r^,/iL 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU*^ 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  ^SCA 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  '2,  -  S'3 


PROJECT  NO.:  -  /^^)4- 


PROJ.  NAME:    ^,^,/V^^^<^  cfUl 

LENGTH:  4.  j'/07/^^-^ 

COUNTY:  H-HPAO  


CONTRACT  AMOUNT:     $ S36S£~/0,  Z/? 
CONTRACTOR:    mi-<.mm    ^^,r  TTJ^r 
FROM  (town):       £ LLB  s/dl^ . 
AWARD  DATE: 


9  Jo  63 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:    /£>  P.4-fi3 

%  COMPLETE:   O  

%  TIME  USED:   2.  

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        <^.  /?  /f^ /»/-  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^  ADDRESS: 


e> 

 <^  

o 


GENERAL:        a/q   /JJ^j^y    //aj^    /?t?7:nU    yO^A^iS^  /D^ 

 P/y9kjS  hi/^ufr    ^t^\  ,\,^jrn.rrp2n  ff  /:)A^^i'^71.  A^jO//^r. 

 {f"^/o  rz2,-7/-      A  />/o_<  A/^'T^pu  SoP.m/  rTT?JO  jOk/jO  /P^tS"  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  Missoula 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        Ncjvember  29.  1983 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH :   

COUNTY: 


BRS  548-1(3)4 


West  Reserve  Drive 


0.8  Miles 


Flathead 


CONTRACT  TIME: 


150  VJork  Days 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  40 
%  TIME  USED: 


8-2-83 


48 


NO.  MEN  EMPLOYED: 


14  -  24 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  1,523.163.22 
CONTRACTOR:        Mclntyre  Construction  Co. 

FROM  (town):       Great  Falls  

AWARD  DATE:  July  11,  1983  

DATE  WORK  STARTED:        August  1.  1983 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


May  1984 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS: 


PROJECT  MANAGER:     K.  Chrisinger 


755-5717 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.O.  Box  400 


Kalispell.  Mt .  59901 


GENERAL :   Mclntyre  Construction  Co..  completed  forming  the  deck  on 

the  Stillwater  River  Bridge,  tied  the  rebar  and  As  awaiting  favorable 

 weather  to  place  the  deck.  Drove  the  steel  piling  for  Bents  2  and  3  of 

 the  VThite^ish  River  Bridge  and  also  drove  the  wood  piling  for  BEnt  4 

 and  formed  and  poured  the  3  caps.  Set  beams  for  spans  2  and  3.  

 Sub  contractor,  Structural  Systems,  Inc.,  working  as  required 

tvine  rebar  for  the  structures. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:        MS  LA- 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /Z  '2,  "(53 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH: 


COUNTY:      /i^ / /^ji^r  fi^-n^ajj 

CONTRACT  TIME:  /$>S  IcKp, 

ORDER  TO  PROCEED  DATE:  /J'j9-^2 

%  COMPLETE:   /0-e>  

%  TIME  USED:  /^C^  

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  ^^OS^  5'7^.0  0 
CONTRACTOR:   .<^M-^/J_j^i^:r^    ^fi  AJ-^r 

FROM  (town):  /^l9i.l.S  

AWARD  DATE:  /Q   ^9^?  Z  

DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


 Q.  

 a.  


NO. 


o 


ACTUAL  COMPLETION  DATE :      //-/S-Sd  . 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  /j//) 

PROJECT  MANAGER:  Atf/?/~         TELEPHONE:  '%5o"-d'9/"7 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _0       ADDRESS:  J^/^i/J>PtFZC 


GENERAL:   ,   


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  /M 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /  ^e^p,  3 

PROJECT  NO.:  ZH'/^3)/^       DATE  SURVEY  AUTHORIZED:  

PROJ.  NAME:     H^/^^^y^^'^  ^r,'Jf^     ^^^^  STARTED:        //-  ;Z.8  -  g  3 

LENGTH:  /<^<^^     /^tr/  ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     ^ ,  m      /.J.'///^^^   TELEPHONE:  ^^9'^  Vf/ 

NO.  PERSONNEL  ASSIGNED:  ^  %  COMPLETE: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  SJac//if4 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     P£^C.  /963 

PROJECT  NO.:  S/iS  YzY-/CO  ^7        DATE  SURVEY  AUTHORIZED:  6^  /983 

PROJ.  NrtME:  /3fefC^i^  DATE  WORK  STARTED:   ^/  ^  /9A^ 

LENGTH:        Q,  ^ /i^^Z^   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:     //o\/.  2/^/9^3 

PROJECT  MANAGER:  ^. _  TELEPHONE:      -7^^'  ^^/T"  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  /QQ  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  /^/SSo<uit4 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     ZP/g^.         /  f 

PROJECT  NO.:   3/^^  /-/ 0^PS*Y  DATE  SURVEY  AUTHORIZED:  (93 

PROJ.  NhME:  /^Jy^r?g  /Q//^  /^/O^    DATE  WORK  STARTED:     ^- <Q3 

LENGTH:  /.  O    /r7/Lr.   ESTIMATED  COMPLETION  DATE:  /-3/-&*^ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  tf.  f^/^O/^lc/e:  TELEPHONE:     ^^f^-  -^^/^  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  3^  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  J3e/77^ 

DISTRICT  DESIGN  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PERIOD 

% 

COMP 

EST 

COMP 

DATE 

5  ZTS^/Q)   

w                              ^^^^                             V                             ^^J^  ^^^^ 

<  .  "7 

//Z 

— 

/<?/  . 

MO^?_C^)  _  _  _  _ 

/(^ 

// 

li 

%^ 

V/^  . 
VS^ 

 7 

/?/  . 

-7 
/ 

jP/Z/tnc^  tr_  

f  Li'id<iiAifL  ,  , 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221D 


DISTRICT:  ^UTTE. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /J^-/-^3 


PROJECT  NO.:     A  ^--2. (:22];i^  U2. 
PRO  J.  NAME:  A/ac  /^^s  ^h/. 

LENGTH:   ^7   

COUNTY:  /%u;£LL  ^"^^/^y^  <  Cl/)^ 

CONTRACT  TIME:   /yfP. 

ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  

%  TIME  USED:   ^  

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $      Z9^.  733.  /yO 
CONTRACTOR:  /^A,£p,cAhi  AsfMALTjiNC 

FROM  (town):  A//SSocl/i ^  A/t  

AWARD  DATE: 


DATE  WORK  STARTED: 
PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  y^>--y3~^3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  /f.v:  A>^/,Sc-y^  TELEPHONE 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


ADDRESS : 


^^NERAL:  grr/z^Xr/^g;  /=>yj^L  D/^r^  IS  /^e,  <^f?BSS  i  t^C  /a/ 
 .7^  ^ST/A/yfrf^n  TW/}T   /^yAj/9L    Da-t/1    UJjLL  BE. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  j^Q-rr^ 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:     QCC.     )  I'^SS 


PROJECT  NO 
PROJ.  NAME 
LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:     $"7^977,  9*^9.  7^ 
CONTRACTOR:  Se^^e^s  C^e^/^A^i.  (^^^newer^'e^: 
FROM  (town):      /?o TTVr^  AIt. 
AWARD  DATE:  S-S--&^  


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


^3  <i- 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO. 


^  

/ 

 ^  


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  ✓a/ a/ 


TELEPHONE: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:       0,£.^OKt  j  Al, 


GENERAL:      /^Us^sr^/SAf    J^aj  ^a^js 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  ^UTTE 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /;^-y-S'3  

PROJECT  NO.:     X  XD  JS-J^.sa)^C'  U2.    CONTRACT  AMOUNT:  ,  $   £1/,  3^^.  jS 

CONTRACTOR:  B//ii'^BU3L  ^ca/ST 
FROM  (town):      ^j^t^jz^  Mt. 

AWARD  DATE:  9-  2-7 -S-3  

DATE  WORK  STARTED:  yp -/g"-  S3 

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOISIS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  //-/S--S'3 
EFFECTIVE  OPENING  DATE:  — 

PROJECT  MANAGER:  /T 77                              TELEPHONE:      ^J^3  Z9o  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:                  ADDRESS:      /f^,  /^V^  

GENERAL:     Sc<ayf7, -r^l-     £>/^    /^/aJ/9-L    Pat  A  /-/-BLENA  AuJ/hiTH^6. 


PRO  J.  NAME:  //>,f    ORdrf¥iJ  N-^S. 

LENGTH:  Q   

COUNTY:  /^^^^^MF^n  

CONTRACT  TIME:  ,,-n-R3  ^JJ^^A'^S^^^ 
ORDER  TO  PROCEED  DATE:      9-:L7  -^3 

%  COMPLETE:  /^/y  

%  TIME  USED:  /s//^  

NO.  MEN  EMPLOYED:   ~  

ACTUAL  COMPLETION  DATE:  y/-/V-tfiJ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  2130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     November  2^^  1983 


PROJECT  NO.:  Il^-3(L2)l^0  fJl 
PRO J.  NAME:        Bernice  -  Basin 

LENGTH:   0.07  iniles 

COUNTY:  Jefferson 


CONTRACT  TIME:  120  working  days 
ORDER  TO  PROCEED  DATE:  10/31/83 

%  COMPLETE:   12  

%  TIME  USED:  9 


CONTRACT  AMOUNT:     $  917. 81^.90 
CONTRACTOR:       .'Iclntyre  Const..  3o> 
FROM  (town):       Great  Falls.  At. 
AWARD  DATE:  9/30/63  


DATE  WORK  STARTED:  IO/20/83 


PROBABLE  COMPLETION  DATE:     July  31.  19bli 

NO.  DAYS  WORKED  PER  WEEK:  __5  

NO.  SHIFTS  PER  DAY:   1  

NO.  HOURS  PER  SHIFT:  8 


NO.  MEN  EMPLOYED:       12  to  18  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

TELEPHONE :  22$  -  3788 
ADDRESS:        P.O.  Box  118 


PROJECT  MANAGER:  Hobert  ailman 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Basin  ^  1-It.  t;963T 


GENERAL:     prQgre.fis  daring-  the  l:.st  four  vreeks  has  been  ^ood.  The  follcwing 
wor:.:  has  beea  lone:  placement  of  all  bridge  ar>Droach  taaterial  is  complete; 
tne  excavation  of  channel  gnanjje  material  is  complete;  riprap  x'or  bri  i,;e 
r.pnroaeiies  is  in  place  and  coaplete;  two  work  bridges  are  in  place. 

Ite:iS  and  0  used  -^re  as  follows:  traffic  control  devices  869  \mxts,' 2^%-. 
tr:ffic  con-urol  fla;r;;in-  301  urs.,  aSh  contract  pond  1.0  lump  sun,  lOQi; 


e  ccavat:  on-  inclassif: 


22.161  ci 


/P.;  --^  ^ra-^-cla3>  2  r  i  ;;o, .  l^l^^  c-u  7C3..  ii  j;  ■■:v.vd  rail-ataol  2jO  lin. 
lOO^i;     >-  rd  roil-ena  ".;:c.iOr  2  each,  100,a;  worlc  oridge  O.^n  l.i:ns  yiv.,  jP/o , 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS-14 

DISTRICT:    B  U7T£ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  //   20  -A3 

PROJECT  NO.:    / /L    1 5    H-Csi)  2.11  CONTRACT  AMOUNT:     $         986.  J  5/ 

PRO  J.  NAME:fj£L£<U/t- ^J.   4  LOolF  CB.C  Cfiut  CONTRACTOR:     H  I  L.DE   CdaJ^T  Co  ^  /  AJC  . 

LENGTH:      2.&.^       fV\iu£S   FROM  (town):     <£>jZ£Ar  /V»i-^5^  /77 

COUNTY:      l_e.ijJit,     £)      Cufi^iliL  AWARD  DATE:         S~J/  -83  

CONTRACT  TIME:  ( OQ  i^aaJLmii    Dpr>/5  DATE  WORK  STARTED:     S-  3~  63  

ORDER  TO  PROCEED  DATE:     t>-^Z  -B  3  PROBABLE  COMPLETION  DATE:     Z. -5DiS4-' 

%  COMPLETE:   45  "/o   NO.  DAYS  WORKED  PER  WEEK:  5  

%  TIME  USED:   Lo'i  %   NO.  SHIFTS  PER  DAY:  2-,  

NO.  MEN  EMPLOYED:   L9   NO.  HOURS  PER  SHIFT:   7  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  

PROJECT  MANAGER:  /}  ■  ^  -  ^EATHf^E,  TELEPHONE:         444  -  6>3Z^  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      ^  ADDRESS:  h^EI-EAJA  JTiT 


GENERAL:        I  HE  CaAt -r/zAC-T-o/Z.       J 6    /AJ    T/f/z       F/lD^B^S,  £>/=^ 

C-f2.u  <^  n  I  kJ  U  OUT       0.6).r.^.     ^/z/luBu     ^      TiBE  B 

Fl-A/uT      /Y)  It  rh  fiTBjZ-lAL^  ,         THE         /I /Z  U  £>      £/Z.       /S  ^£7~ 

UP     J  jy/   r  14  e.  IE  Be  A/       ^u/t/Z-jZ-V  ,  TLuEjiz-r-/ 

Pl-Ak'T     /7)ii  /?l/^r£/Z//fL^       a//9  5>     /3>£^Ay      /ys.  tPjDi/ce^- 
hio      cTH£/i-  LL>Di2.tL      £>A/      r-/^/3          P/2.0JECT      /5  BE/Jj6r- 
DdAJ  £. 


DISTRIBUTION: 
3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  /^a^fe^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  yjZ////LS 

PROJECT  NO.:     /^Z9-V^7J^y  CONTRACT  AMOUNT:     $  ^ 

PRO  J.  NAME:  /j/^i/^^/Jiy/^  ^^gr,^;^  CONTRACTOR:   /:v^>>^  y(^//^^^  j^Jf^^c/atT^^^J^'T'^ 

LENGTH:  .X/    FROM  (town):  y^7^ 

COUNTY:         c^y/t^e^    AWARD  DATE:  ^^^X^  

CONTRACT  TIME:  /J.  DATE  WORK  STARTED:  /X7»^f 

ORDER  TO  PROCEED  DATE:    -9^//S/SS  PROBABLE  COMPLETION  DATE:  ^^^^^j^^T 

%  COMPLETE:  Q9.  9   NO.  DAYS  WORKED  PER  WEEK:  /  

%  TIME  USED:         9ff   NO.  SHIFTS  PER  DAY:   /  

NO.  MEN  EMPLOYED:         ^   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  y//aZ/^ 

PROJECT  MANAGER:     yj,  /J.  iSe^///^  TELEPHONE:  ^  r^^-$^  ^xY^  ^9 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^  ADDRESS:  T^'^P^S  

GENERAL:       LU^/^    ^^iPi^.'^J.^T^c/  ^X   ^^^^^^j/j^^  •^<r^^ J^/^ 

^X  cSt^,  xg^g^-^^  ^^y/^^  ^'^^^^   ^^^^^^ 

^       y  /  ^  —  — 


LJ///  /6>e   gy^^^-"  ."^CP-^tf  yC>-ig  ^>^..^y^  gy^-K^;?^^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  m=- 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /Z-l-83 


PROJECT  NO.:  t^^^  it>-z(i  fe'? 

PRO  J.  NAME:  U.  G<^<^  cC  Bc^ma^ 
LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:  $ 
CONTRACTOR:        iJ  I  aoc\   El  r:^^  .c  Co . 
FROM  (town):  U., 


G»  a  \  l  a-4-tn 


CONTRACT  TIME: 


45"  \J,  l^^lj^ 


ORDER  TO  PROCEED  DATE:      lo  2A-S3 

%  COMPLETE:   

%  TIME  USED:  //  

NO.  MEN  EMPLOYED:  ^ 


ACTUAL  COMPLETION  DATE: 


EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER:  G.  A  . 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


AWARD  DATE:        9- 30 

DATE  WORK  STARTED: 

-83 

PROBABLE  COMPLETION 

DATE: 

NO.  DAYS  WORKED  PER 

WEEK: 

NO.  SHIFTS  PER  DAY: 

/ 

NO.  HOURS  PER  SHIFT: 

8 

CONSTRUCTION  SUPERVISOR: 

TELEPHONE:       S^C^ - 

S'O'7  4- 

ADDRESS: 


P.O.  5f')c  nio 


GENERAL: 


^^^^      ^yf^  X 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  ^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /l^xX  /y^.=^ 

PROJECT  NO.:    F'  ^f^S9-  /(^.)  7  CONTRACT  AMOUNT:     $  3.  9S^  .  ¥^ 

PROJ.  NAME:   g/y-n^l^^-^-  -^"T^  CONTRACTOR:  G.L^A^"^ 

LENGTH:         7.    FROM  (town):  J^^^^^^^  

COUNTY:       7^^^   AWARD  DATE:     Jl^A/  //.  /y/TB  

CONTRACT  TIME:       /^g>     Zf^^v^  DATE  WORK  STARTED:  .  /ST  ■<P3 

ORDER  TO  PROCEED  DATE:    4>„^i        ,<jfi3  PROBABLE  COMPLETION  DATE:     ^Sp-TT  /'9J''f^ 

%  COMPLETE:       30   NO.  DAYS  WORKED  PER  WEEK:  jt 

%  TIME  USED:       2 '7    NO.  SHIFTS  PER  DAY:  /  

NO.  MEN  EMPLOYED:      ^&   NO.  HOURS  PER  SHIFT:  2f  

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     7^/.e,<^^-.f,H\  TELEPHONE:  <i,fi£r>~ 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  S^yL 


GENERAL :        J0't>jCj£ai~f  i    ^n^^ac-y  -^n^  ^^^y^  yOf-yc,^  -iV^^o*^  

/f^x  r/j     fittz  r-^  ^r- ^-/la.^  toT^  <^^^r-o<z^:lt  A  -  ^ — tgw^n/ — <='-vt=, — /^tf^  

 /./'If.  ■  -   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  ^y^xi^^^/f 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    ^y^lf*^  -T^  ^ 


PROJECT  NO. 


LENGTH: 
COUNTY: 


CONTRACT  AMOUNT:     $  ^y^^^  ^^i9.9S' 
PRO  J.  NAME:    <::i=^^^^  ^yP>yP^' Stf'^yrM   CONTRACTOR:       yyy<?^^^  ^^J^ 

FROM  (town):  ^^ryji'-^yP-^/ 

AWARD  DATE:  y/, 

DATE  WORK  STARTED:      ^^j/^i   S/^  y9^^S 
PROBABLE  COMPLETION  DATE:    ^y>yy:r  yp^f^ 
NO.  DAYS  WORKED  PER  WEEK:  ^ 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE 
%  COMPLETE:  -^J' 
%  TIME  USED 
NO.  MEN  EMPLOYED 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  ' 


PROJECT  MANAGER:  .^/^kf'y'y yiS^yP-^'^'Y  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL:     ^^y^^^y^-i'j"  ^^y^r^-^^  ^y^^y.^^  jctK^pj  y^^^e 

/^^'y^  ^^^syjyr^^^-^         ^:^^yp^yry^^yy        y^^^j-^y^y'  ,  zyy-^^ 


^y  s^'y^.  ^^yy  yy,    .  y^^^^y!?^y^y^ 


^^yT^i  yy  ^yy^  ^ 


:y:>yry 


r^vi'  yyyy   t^^y^j  y^ y^^yy>^ 


xy^^  ^y^y.  yy^-f  y^yj-  y^yp  y^^<yyyyyy<'^ 

//iyjcy  y  yf:>yjyy 


^yyz4^ryi^^y  ^^y>C 


^<S»eyji>'  yr^isyycyy  y^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:     Rt^t  rr(=- 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       jZ~l~8  3 


PROJECT  NO.:  SR-t^  -  Af^S  So^'l  C~l  )  / 
PROJ.  NAME:    br.A^cr-  Cr,  (-f,^  X)rWe 

LENGTH:  <t  /v,/^^  

COUNTY:  C^Act-ATi^  

CONTRACT  TIME: 


CONTRACT  AMOUNT: 


CONTRACTOR: 
FROM  (town) 
AWARD  DATE: 


lio    LJ.  t>/^/ji 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  '^-/^ 

%  COMPLETE:   z^;;^  

%  TIME  USED:   -2^2  

NO.  MEN  EMPLOYED:  ^ 


PROBABLE  COMPLETION  DATE:  C.-IS--S4- 
NO.  DAYS  WORKED  PER  WEEK:       3  -  J>" 

NO.  SHIFTS  PER  DAY:  /  

NO.  HOURS  PER  SHIFT:  » 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     G./t.  G/tTo/^J  TELEPHONE: 

^       ADDRESS:      p.g,   BOiC  IIIO 


-  5*0  74- 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


L-2_ 


LLC 


9^ 


On 


-1^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     ^/^X  ^^=»  y9<0S 

PROJECT  NO .  :  yS^^  /V^S  ^^-V^^'??  J  CONTRACT  AMOUNT :  $  y^i> ^4^0^^^  g>V/  r<f  ^ 
PRO  J.  NAME:  yS^^^^/f^  ygyg/A-^  CONTRACTOR:     y^J^yi'^^^y'^y  ^^^^-JTT 

LENGTH:    FROM  (town):  y^y^^^A/^^S  

COUNTY:  y^^yP t-^a/   AWARD  DATE: 

CONTRACT  TIME:  ^  - 


DATE  WORK  STARTED:  ^  ^/-^S 


ORDER  TO  PROCEED  DATE:    Sy^;yyj^^J9^3  PROBABLE  COMPLETION  DATE:  y^^^e^U_^y 

%  COMPLETE:  '^•^    s^^>r^£l  NO.  DAYS  WORKED  PER  WEEK:  ^T" 

  NO.  SHIFTS  PER  DAY:   /  

-7  NO.  HOURS  PER  SHIFT:  ^ 


%  TIME  USED:  JZ9 


NO.  MEN  EMPLOYED: 
ACTUAL  COMPLETION  DATE:  ■   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  — 
PROJECT  MANAGER:     /y^^y  y^A'y^^^  TELEPHONE 

ADDRESS 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  J? 


GENERAL:       ^yTy^s^yf^j'S  ^y^^y^^     ^y^^   ^^yCy^^  y^ypj  y^y^^V 


yy^y^yy^yy:  ^^'y'ypyj  ^^y*yy<r>i'^y::^  ><^>^  yyy^ 

yi'yy>y^  y>S>r>yy  --v^.  /, 


sy>- 


y^yi^J  y^yyry:> 


y^yys^  ^yry>t  ^''^ypyr-  y^y^yy^^syr 


^^yyy^yyyy  ^yyc^^  y^9y^9  y?y^. 


,^yy'J>y^^^^yy^>iy  y^jy^^  ^yy^   yp  ^y!yy^.yyy£>yy 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  [^TTE 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  JSl-  J-S'3 


PROJECT  NO. 

PRO  J.  NAME:  <0/'/>oeTL'AJiry  -  SuTTE 
LENGTH: 


COUNTY:  D££P  J^/)t:£  f'  ^JLi^£/?/3dUJ 
CONTRACT  TIME:  /s-c  MP. 

ORDER  TO  PROCEED  DATE:  yy>- JZo  ■- 

%  COMPLETE:   /QQ  

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  7^^/ 
CONTRACTOR:  /J,LDE   ^ONST.  Co. 
FROM  (town):    ^£/^r  /^^^S ^  A/t: 
AWARD  DATE:   ^-^V-ef^ 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  ^-/S'-SB 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  9-^-^3 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  J/^cK  j!f/ejcir^/^  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


7£iZ. 


GENERAL:     e^//£irAr/^d^            y^^Z    /^7V9    JS           i<^/e£SS//^ /Al 
 /^-r^y^if^rzso    -r?yy^7-   /^/A/y^L  £^JLL  Be 

:$<.'^/*f/rr^  Tl?  /:2-8-83,  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  ^l^tfy^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  // ^SO J^^ 


PROJECT  NO.:    rT/P  '?t9- '^'^'^  CONTRACT  AMOUNT:     $       ^/  ^.  03^.  0? 
PROJ.  NAME:                   Cct ^  v^>7  /Oi/e^kv  CONTRACTOR :    /r?c ,Z>7  j-y  r  P  Cor^d'  rla  , 

LENGTH:  ^.  3  /T^Z/fc^   FROM  (town):    Srea't  fii //s  

COUNTY:  //g  // >^   AWARD  DATE:  7/^//i?3  

CONTRACT  TIME:  ^  uJ.  B.  DATE  WORK  STARTED:      7 //?/s^^ 

ORDER  TO  PROCEED  DATE:     <<'/3 /?3  PROBABLE  COMPLETION  DATE:      7 /l V 

%  COMPLETE:   ^  /    NO.  DAYS  WORKED  PER  WEEK:      -  O  — 

1  TIME  USED:  S  V   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:        -  O  —  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    UJ  ^/^us^L^r  TELEPHONE:     5^4,  '  9 6' 6  Z 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     3^       ADDRESS:       1^0)(  ///Q 


GENERAL:        /^^j-M   /g//^  ^^/^^^^     <=:Tr~i  '/3 -J-A /^J 
^^re,  i^^.-/-^   /^po>iy    /^/y^y-  /////^?  

 /yl 


 AM  /r7^?rf'.   i<^Otr/C  /S   ScAe.cic//(3A  /gr-  77^e 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  BuTlE 


CONSTRUCTION  PIKKSRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /Z-  83 


PROJECT  NO. :  JT  9^>-7(37)350  UZ 
PRO  J.  NAME:  SFRiUCMLF- Bit.  T/mpiei? 

LENGTH:  ^,jp   

COUNTY:  Si^£^t-/CA'^^<.  


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE:  V-o?7- 

%  COMPLETE:  

%  TIME  USED:   £2  

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:    %  3.  j5^.^^J.  ^8 
CONTRACTOR:  /I^J^TyRF  Co^J^T. 
FROM  (town):  C^/^mr  AktLS.  A^77 
AWARD  DATE:  ^-/-^^  


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  ^-/7--^3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  <^,/).  Sy-T<^A/  TELEPHONE:  jr£'^-S67V 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:        /^O.  /^^x  yj/O 


Bo2.EM/)AJ^.  Mr.     3" 97/^- 


GENERAL:     /='/mL    D/)rn    LUAS  ~5£NT    -Tb    /J^LEyJ/J  y/-/7-cj^3. 


DISTRIBUTION:    WHITE  -  C(»ISTR0CTI01I  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PUK  -  (KIGIHATniG  OFFICE 


CmiYSStlvtlllVl 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         /2-  /  -S'J 


PROJECT  NO.:     3/>f/'  ^/^^ -'S'Z. 
PRO  J.  NAME:   yh^/^jr:  S71>^/tFjLBS 
LENGTH:  ~ 
COUNTY: 


CONTRACT  TIME: 
ORDER  TO  PROCEED  DATE:  //-/f-g'Z 

%  COMPLETE:   22  

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


$  /^T,  JJIS.  OO 


CONTRACT  AMOUNT: 

CONTRACTOR:     Du^nALE    ^fyj^^T.  CT^ 
FROM  (town): 
AWARD  DATE: 


DATE  WORK  STARTED: 
PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO. 


ACTUAL  COMPLETION  DATE:     //-  £--g-3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  >p  77  6<JyLSojJ  TELEPHONE 

ADDRESS 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL:  /C^/y^^Z  /Ai^/'^^TycAJ  / /^c c £PT^M  c£.  /s  /^a/£)/aj  ^ . 
 ^-3  7-/^^ ry^Z)     -T-T/A^T  ^/aJ^L     Da-t/:!  Uj,LL 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT :      3<J  TT-Vr" 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /Z  -/-  <g3 

PROJECT  NO.:      /g-S  Z^O-l(')S. 
PRO  J.  NAME:     9  M,.  fie/jr-^jg  M 

LENGTH:         S^Q  M,/<^  

COUNTY:  G /^/.^./jf   

CONTRACT  TIME:  U.  ^''j-^ 

ORDER  TO  PROCEED  DATE:      //   7   & i, 

4-u  — 

%  COMPLETE:  

%  TIME  USED:   —  

NO.  MEN  EMPLOYED:    

ACTUAL  COMPLETION  DATE:  — ■ 
DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  — . 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     <5. /?.  S<  rrov  TELEPHONE:      a^fe  -SO  14-  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     —       ADDRESS:      FO.    So>c  /HO  

GENERAL:        /Jo    UJoric    A^S    ■S^=--i^i^  n    ^<^c/y/^     /^r<fCcrn3  A-idC  T^^c^ 


CONTRACT  AMOUNT:     $   IQ^^OI.  :ta 
CONTRACTOR:     /a  .Sa 

FROM  (town):       ///H/^^  ^   A^T    ^3<ro  I 

AWARD  DATE:  // - 7  -  83  

DATE  WORK  STARTED:  

PROBABLE  COMPLETION  DATE:    

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:  

NO.  HOURS  PER  SHIFT:   


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  ^^^y'Z^ 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 

PROJECT  NO.:  y^-^^y-ey^ 

PRO  J.  NAME:     /cy>^  /  i£'y^^^y>^e^P 

LENGTH:         y  ^  ^✓^^  

COUNTY:         d^y:^^  ^yy^   

CONTRACT  TIME:    f^^'^T"       y9^ Y 
ORDER  TO  PROCEED  DATE: 
%  COMPLETE: 

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


3y>^yy  ^  V 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:  y^^  t^Y  J>y^y7'^£^'^/ 

CONTRACTOR:      y/yP^-T^^  -  j^^yy^ 

FROM  (town) :  y^yTyr^y^y^  

AWARD  DATE:    3^yy Jte'^   /9<& J  

DATE  WORK  STARTED:  <^ — ■ — 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


^:/yy^y/9£?V 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:  '  

PROJECT  MANAGER 
NO.  OF  ENG 


tiy^yypy  y^yyiJ^'^Af  telephone  :  -  i?Ls--.g?^ 

PERSONNEL  EMPLOYED:  ADDRESS:  yyy 


GENERAL:      y^   y^^yyT -  yy^^    y^^y^^  ^y^^y^^^^^yp  y^y 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  ^u'H'^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     2><gG.e/70i^^/a,  ^^^-B 


PROJECT  NO.:      /97  19  f 'J 


PRO  J.  NAME:    /^fi'^y    ^  f 
LENGTH:  J .         flO,  /g_s 

COUNTY:         C^A  I  (A-j ,  >0 


CONTRACT  AMOUNT:     $  ^  79^,  1^^. 

CONTRACTOR:    ,"Y/a/\  C,  /a^a  >J       ^.A^A-tiMe^  , 

FROM  (town):  H,.   

AWARD  DATE: 


CONTRACT  TIME:      .-Qt/.  /. 


ORDER  TO  PROCEED  DATE:     Jo-  3-^3 

%  COMPLETE:  S  

%  TIME  USED:   

NO.  MEN  EMPLOYED:  /j^  


DATE  WORK  STARTED:  AJ/)^. 


PROBABLE  COMPLETION  DATE: 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   /_ 

NO.  HOURS  PER  SHIFT:   ^ 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE:  ^-^g 
ADDRESS:     P,d  ■  S  O)^'   /// 0 


C.  Oh  ^d>  ^ 


PROJECT  MANAGER 
NO.  OF  ENG.  PERSONNEL  EMPLOYED 


1^ 


GENERAL 

.-1 


I 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  ^/30 


CONSTRUCTION  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:  A/«=»  V          ,  /'9B>3 

PROJECT  NO.:    /g^5  4/3S  CSA  )  CONTRACT  AMOUNT:     $  /^^  7<^/.  4-0 

PRO  J-  NAME:            fi>J  Cv^    X/^^  CONTRACTOR:            <^y7::.^,.  /yU.  ^1  ^ 

LENGTH:   ^T^A-W/Vg  ^  FROM  (town):   (grcgy-f  ^-f^S  . 

COUNTY:    AWARD  DATE:    /^^^  /^^  .9  

CONTRACT  TIME:   /QQ   QjijA   DATE  WORK  STARTEI$^    QcJ-  C-.   IJ  8  3 

ORDER  TO  PROCEED  DATE:    &-Z<^  ff3  PROBABLE  COMPLETION  DATE:  Ju.v^e    /  /9^4 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:     a  7^ 

%  TIME  USED:        >5/   NO.  SHIFTS  PER  DAY:  /  

NO.  MEN  EMPLOYED:     Z         G   NO.  HOURS  PER  SHIFT:    B  4t>  U  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Trt//^  (2    /.lyxic.//  TELEPHONE:    7^1-^-79  7  


NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:     /?^.  y'^^  306  S 


GENERAL:     Qoyi/^g^  Ar    /c<  j   J<^^^cJeJ  A   ^A^-/  <=/^^>y  -f^  //,  ^ 
LOinn4^   'fJk'i.  ei^^i^t^'J  -yyt^zi/ce-^    j  V  /^^t^,-  /,  c~<v  / 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  j^jrr/^  


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ///^r? 


PROJECT  NO.:  A^;^-//^^,^^  .^/^,^  DATE  SURVEY  AUTHORIZED:  /0/^_/^^ 
PRO.J.  Bounds  DAfilAd^  Ca//^         "ATE  WORK  STARTED:  /o/ZV/eS 

,,KNi;TH:        ^^''^^^^'"'^    ^^^"".^.L.        ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER: /6^(2tJ^^__,^.;,ig:^/vL  TELEPHONE: 
NO.   PERSONNEL  ASSIGNED:       -^^711   "I"  COMPLETE: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  ^^75^ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  J/^ 

PROJECT  N0.:5^^4^/^.^„_^   DATE  SURVEY  AUTHORIZED:  _^/fy_^Z__ 

PRO  J.  NAME:  CS^JlrJjlJ-O  ^^'^^  STARTED:  /UUUjZ^J^-^^^-^ 

LENGTH:        ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  TELEPHONE:   


NO.   PKKSONNEI.  ASSIGNED:  %  COMPLETE; 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISIKICr  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/2'ZlF, 


DISTRICT: 


nil' 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


Dec.  I J  1163 


PROJECT  NO.:  X  i'S -3  (4Zl  )SO   ij  3     DATE  SURVEY  AUTHORIZED:  

^r-/7/C-cL--  EaSjA      DATE  WORK  STARTED:      CH^jy  ^5}  /9g3 

ESTIMATED  COMPLETION  DATE 


PRO J.  NAME: 
LENGTH:  ^,9    />1  >\ 


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:    jj, ///g^  G.  TELEPHONE:      4o^  3 ^ 

NO.  PERSONNEL  ASSIGNED:  J 5^  %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT: 


Butte 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         Dec.  1.  1983 


DATE  SURVEY  AUTHORIZED:       Oct.  31,  1983 


PROJECT  NO.:  

Warn  Springs  Access  Road 
PROJ.  NAME:    &  Approach  Road   DATE  WORK  STARTED:      Oct.  31.  1983 

LENGTH:      0.632  Miles  


ESTIMATED  COMPLETION  DATE:    Nov.  15.  1983 


DATE  SUBMITTED  TO  DISTRICT:      Nov.  15.  198"=} 

PROJECT  MANAGER:      R.T.  Wilson   TELEPHONE:  782-1797 

NO.  PERSONNEL  ASSIGNED:  5  %  COMPLETE:  iqO^ 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


Line,  Profile,  Design,  Grades,  Cross  Sections,  Culverts  for  construction. 


^7 


PRELIMINARY  SURVEY  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:  .    A  /9ft'J^ 


PROJECT  NO.:     ZJS  -  DATE  SURVEY  AUTHORIZED: 


PRO  J.  NAME:  /     >^  ^  //  —       ^^^j^V/  DATE  WORK  STARTED:  J£. 

LENGTH:  ^  -3    ESTIMATED  COMPLETION  DATE:  -W-S'JS 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  J^^,^  jt^^^  TELEPHONE:  ^g^yg-Z^^y  

NO.  PERSONNEL  ASSIGNED:  /  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  Buttt; 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        7  Nov  83  

PROJECT  NO.:     Ii.E.3.  69-3 (l)  11  DATE  SURVEY  AUTHORIZED:       26  Oct  83 

PROJ.  NAME:     '.Jhitehall-  North   DATE  WORK  STARTED:       31  Oct  83 

LENGTH:  Miles   ESTIMATED  COMPLETION  DATE:  lV^3 

DATE  SUBMITTED  TO  DISTRICT:     Q  ^^'^  ^3 

PROJECT  MANAGER:       Caprara   TELEPHONE:  683-6290  

NO.  PERSONNEL  ASSIGNED:  ?   %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  S^yirT/^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENU[NG:  ijj30jS^J>  

PROJECT  NO.  :X_^<2  -7^^3j  -   -        "^TE  SURVEY  AUTHORIZED:     A/^/^  .j 

I'ROJ  ■   NAME  : .  "^f/^jy^.dPA/ ^  -  /^//g.b  f  DATE  WORK  STARTED:     /^//O/tJ.  - 

LENGTH:        'T"!!   ESTIMATED  COMPLETION  DATE:  /j/^ 

DATE  SUBMITTED  TO  DISTRICT:    

PROJECT  MANAGER <5^>2c^__5^Z:./V   TELEPHONE:  12"^!  

NO.   PERSONNEL  ASSIGNED:      '"^   %  COMPLETE: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM,/BHB/sw/22  IE 


DISTR 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ///^fjy^^   


PROJECT  ^(^  ■jCf^  S^-J.  {^)3'^    DATE  SURVEY  AUTHORIZED:  <P/jL^^3. 

I'RIJJ.  NAME:     AuotJ-  :v^^.=4SLZSd/__-_._        I>ATE  WORK  STARTED:     _  J^;;;;;::,  

LENGTH:    ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT: 

PROJECT  MANAGER:    TELEPHONE: 

NO.   PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:     /?,^  rr^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Jj  / 30/9  ■? 


PROJECT  NO.:    Sit  ^Oj^Yf/^   DATE  SURVEY  AUTHORIZED:  /0/:ZjO/P2> 

PROJ.  NAME  Y^.T^,.  ^  ^r)  DATE  WORK  STARTED:  C£<^Asp6^£-C> 

LENGTH:    ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:    TELEPHONE: 

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRH/BHB/sw/221F. 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  //y^oA-^^  


PROJECT  NO.:  ftO^f  f  Sr')   DATE  SURVEY  AUTHORIZED:  Ja/ Z.O/f'A. 

PROJ.   N,U1E:     BAJ/)a£^  OI^CLALtc£ej^       DATE  WORK  STARTED :  _J///7/^A  

LENGTH:  "   ESTIMATED  COMPLETION  DATE:  /Z/:^///^^ 

UATK  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  L A s'rW   TELEPHONE:     Z7^^/7f  Z-  

NO.  PERSONNEL  ASSIGNED:         -^T  %  COMPLETE:  f^*^ ^ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:  f\c/rr^ 


PREIJMINARY  SURVEY  PROGRESS  REPORT 
FOR  niK  PERIOD  ENDING:  ///'■^o/^'^ 


PROJECT  NO.:     /^^ff //JL  7^^./^^.      DATE  SURVEY  AUTHORIZED:  <^(i/^jLB> 

PRO.J.  NAME:    DATE  WORK  STARTED:  M^_C££,.,Asi^6^£^ 

LENGTH:        -  ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  Ul STRICT: 

PROJECT  MANAGER:  _    TELEPHONE: 

NO.   PERSONNEL  ASSIGNED:      %  COMPLETE: 


niSTRlKUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFiCf, 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/22 IE 


DISTRICT:  g^r7^____ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ///SCj/P^  

PROJECT  NO.  :     MJMA{^X   BATE  SURVEY  AUTHORIZED;  ^//o/iJ 

PRO  J.  NAME:     AA(iy^_Q^^,^   DATE  WORK  STARTED:  ^^,^^c  5-/^^^^ 

f'ENGTH:   -   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:    _^  TELEPHONE: 

NO.   PERSONNEL  ASSIGNED:  %  COMPLETE: 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/22IE 


DISTKJCT:     ^ZZ^  - 

F>RF.LIMINARY  SURVEY  PROGRESS  REPORT 
I' UK  THE  PERIOD  ENDING:  H J .^H  J^3  

PROJECT  NO.:    "7^/   -  "^O  S /'■4^)2£/^     DATE  SURVEY  AUTHORIZED:      /y/^  j> 

PROJ.  NAME:  CAAO^e^C  rB^sf.....^^        DATE  WORK  STARTED:  C?^W  A^/§A/£jO 

LENGTH:   '   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT: 


I'ROJEC'l  MANAGER:    TELEPHONE: 

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BliB/sw/221E 


DISTRICT:  E^aTX^— 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     //J  JS^ 


I'RUJKCT  NO.:     /±Q2J'lJf (':^   DATE  SURVEY  AUTHORIZED:  ////| 

PKO.J.  NAME:     ^j^ACO/JD^^  S7^:_        DATE  WORK  STARTED:  lJ^_Qi^AsS/<^/je^ 

'■'■N^'l'":       '"Tirr    ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:  

i'kO.lKCT  MANAGER:    TELEPHONE:   

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE: 


DISTKllUJTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:  S^yVT^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      //J  -j-Q^// J 


PROJi:CT  NO.:    /?/  90 /C- (6)   "ATE  SURVEY  AUTHORIZED:  /o/3/A?3 

PUOJ.  NAME:  gAAT.  1^44.^.77/^ £l^JA4&.  DATE  WORK  STARTED:  [sI^^^uoA^^MSO 
LENGTH:   ESTIMATED  COMPLETION  DAtt: 


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:    TELEPHONE: 

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAjJ 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE    -  CRM/aj1B/sw/22 IE 


DI 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ///J^ypJ 


STRICT:  Bur/S. 


PRO.IKCTNO.:        Jt  fiP X.Z_C f)   DATE  SURVEY  AUTHORIZED: 

Sr/C^d             (Jfi/^f^  ^lycr^ 
PROJ.  N.AME;  ? ,  £  g^^^.^^co)  DATE  WORK  STARTED:      ////Z./ f  S  


.ENGTH:     ^  j-^v-^   ESTIMATED  COMPLETION  DATE 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER : /^^^  0\P/'Af^  , /iC.  .  TELEPHONE: 
NO.   PERSONNEL  ASSIGNKU;  %  COMPLETE: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/22 1 E 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    .^l^^.  / 

PROJECT  NO.  :  y^jP'/   DATE  SURVEY  AUTHORIZED:  y^-^^'S^ 

PRO  J.  NAME:       ✓^^^^^^-/^X^^   DATE  WORK  STARTED:  S3 

LENGTH:  y^'^/'  X^^g^y  ESTIMATED  COMPLETION  DATE:  y~y^'<S3 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    ^y^^ytr.^O't/         TELEPHONE:         y^e^^ -yj^Py^  

NO.  PERSONNEL  ASSIGNED:  <^  %  COMPLETE:  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:    Great  Falls 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    December  5,  1983 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

RFPORT 

PERIOD 

% 
COMP 

EST 

COMP 

DATF 

FR  60-2(8)  71 
Belt-East  and  West 

Slope  Flattening_ 
PMBS  Overlay 

Final 
P.I.H. 

300 

95 

1-15- 

RF  60-2(3)  91 
Great  Falls-East 

Grade,  Gravel  Surf. 
PMBS,  Structure 

Prelim 
P.I.H. 

71 

37 

4-  1- 

FR  24-3(3)  76 

Rogers  Pass-E.(West  Section) 

Widen,  Gravel  Surf. 

Field 
Review 

0 

5 

7-15- 

F_J.-iill)_?8a_  _____ 

Shelby-East 

Vfiden^  S_lppe_Flattejiin^ 

PMBS 

Final 
P.I.H. 

0 

80 

1-15- 

i\o    o  H  o  \.  ±  O  ) 

5  Mi.  S.-Fort  Benton-S, 

PMBB 

i  J.  r:_L  -L!ll 

P.I.H. 

0 

40 

6-30- 

F  3-1(6)  8 

Sun  River  Jet. -North 

PMBS,  Overlay 
Minor  Widening 

Final 
P.I.H. 

0 

5 

2-  1- 

RS  218-1(  ) 
Conrad-East 

PMBS  Overlay 
Approach  Flattening 

Final 
Checki: 

ig  99 

100 

11-30- 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221D 


CMS-14 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     December  5.  1983 


PROJECT  NO.:  IR  15-5(76)  283 

PRO J.  NAME:  Gt.  Falls-Vaughn  Rehab. 

LENGTH:  1.3  miles  

COUNTY:  Cascade  


CONTRACT  TIME: 


60+21  W.D. 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   [00 

%  TIME  USED: 


4/18/83 


S2_ 


NO.  MEN  EMPLOYED: 


2-k 


ACTUAL  COMPLETION  DATE: 


ii/q/83 


CONTRACT  AMOUNT:     $  1 ,059.520. 15  

CONTRACTOR:     United  Matls.  of  Gt.  Falls,  Inc. 

FROM  (town):        Great  Falls  

AWARD  DATE:       February  28.  1983  


DATE  WORK  STARTED: 


3/31/83 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     F.  A.  Robinson  TELEPHONE:  727-4350 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    Jjj  ADDRESS: 


104  18th  Ave.  N.E. 


Great  Fal Is.  MT. 


GENERAL :     Contr.  United  Matls.  completed  setting  all  delineator  posts  back  in 
place  and  weather  permitted  Sub-Contractors  Western  Sign  &  Greenway  Hydroturfing 
to  complete  paint  striping  and  seeding  &  fertilizing  thruout  the  project.  All 
contract  items  were  completed  11/9/83.  making  this  project  ]00t  complete. 


1-Paint  Truck:  1-Parking  Lot  Paint  Striping  Machine;  1-All  Terrain  Vehicle  w/ 
Drag;   l-lj  Ton  Flatbed  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:      gre^t  F^n.s 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  5.  1983 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


CONTRACT  TIME: 


F  5)271 


Shelby  -  West 


7.0  Miles 


Toole 


60  \m 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  95 
%  TIME  USED:  97 
NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  856, 519. "^n 
CONTRACTOR:        Baltrusch  Const.  Co. 

FROM  (town):      Havre,  Mt .  

AWARD  DATE:  sAl/S^  


DATE  WORK  STARTED: 


7/13/83 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


7/1/8/t 


A. 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        n.  FnH^r^^^n       _  TELEPHONE: 

ADDRESS: 


G.  Enderson 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


727-Zt3,50 


Dept .  of  Highways 


Great  Falls 


GENERAL:   Prime  Contractor  Baltrusch  Const.  Co.  cnmplfited  plar.Rmftnt  of  3/j," 

 Top  Surf,  shouTdfir  dressing  on  Mnv.  I983.  


 Sub-Contractor  Konitz  Const.  Co.  completed  reprocessing  contaminated 

\"  Cover  Material  on  Nov.  1983.  

 The  pro^iect  is  on  shutdown  for  the  season.    Seal      Cover  itfims 

will  be  completed  next  year.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT: 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       December  5,  1983 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY : 


(Structures) 
F  3-2(8)18 


Falrfleld-E.   &  W. 


5.0  Miles 


CONTRACT  AMOUNT:     $    309.561 . 60(Structures) 

CONTRACTOR:       Sub-Sletten  Const.  Co. 
FROM  (town):      Great  Falls  

AWARD  DATE:        See  Roadway  


CONTRACT  TIME:      See  Roadway 


DATE  WORK  STARTED: 


3-21-83 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  100 
%  TIME  USED: 


See  Road 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


8-30-83 (Structures) 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Glen  Brown   TELEPHONE:  434-2022 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:      p.n.  Rnv  «ftl 


Shelby,  MT.  59474 


GENERAL: 


Bridge  portion  was  submitted  to  District  Office  on  October  4,  1983. 


Final  will  be  forwarded  to  Helena  upon  completion  of  roadway. 


Marlin  Brackney 


DISTRIBUTION: 
3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 

5 


FOR  THE  PERIOD  ENDING: 


12/]^/83 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH:  _ 
COUNTY: 


F  3-2  (8)  18 


Fairfield  F. .  &  \1 . 
 5.0  miles 


_(Ea£±) 


I!ascade/Teton 


110  +  1  W.D. 


CONTRACT  TIME: 
ORDER  TO  PROCEED  DATE:  April  18^  IQS^ 

%  COMPLETE:  95  

%  TIME  USED:  qp  


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):  _ 
AWARD  DATE: 


$2. '^92.189.65 


Hilde  Const.  Co. 
Great  Falls.  MT 
November  ID.  1982 


NO.  MEN  EMPLOYED:  8  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Hammerbacker  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      8  ADDRESS: 


DATE  WORK  STARTED:     February  1.  198^ 
PROBABLE  COMPLETION  DATE:     June  15.  19Qk 

NO.  DAYS  WORKED  PER  WEEK:  5  

NO.  SHIFTS  PER  DAY:   l  

NO.  HOURS  PER  SHIFT:  8   


Dept.  of  Highways 


Fairfield,  MT 


GENERAL :   Contractor  reclaiminp:  borrow  areas  and  engaged  in  

 general  clean-up.    Plans  are  to  make  patches  on  plant  mix  

 when  weather  permits.   

 Sub- contractor  Bwan  &.  Sons  completed  fencing  and  plans 

 to  move  in  and  seed  when  weather  permits.  . — 

 Sub+contractor  Western  Sign  completed  installing  

 guard  rail,  sign  posts  and  signs,  and  completed  striping  

 operations.  — — 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT:    ino  Gt.  Falls 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  12-5-83  

PROJECT  NO.:      EHF  10-1 (4)2  

PRO  J.  NAME:Overla-v  15th  St.  Bridt?e 

LENGTH:  Q.GQ  

COUNTY:  Cascade  

CONTRACT  TIME:  1Q0  Vorking  d^y^ 
ORDER  TO  PROCEED  DATE:  10-18-83 

%  COMPLETE:  iqq  

%  TIME  USED:  99  

NO.  MEN  EMPLOYED:  2  

ACTUAL  COMPLETION  DATE:       \ 1-3-83 
DATE  CERTIFIED  COMPLETE  BY  DISTRICT 
EFFECTIVE  OPENING  DATE:  10-27-83 
PROJECT  MANAGER:        T.G.  Tomich 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  1 


Fropress  was  fair.    Work  consisted  of  removing  conflicting:  traffic 
lines.  

 The  s;,rurture  wa.s  oj-.e.n  to  traffic  on  October  2?^  1983,  and  completed 

cn  November  3.  1983.    The  final  r.-nd  EUD]rorting  data  was  submitted  to  the 
ni.f;t.rirt.  Df fi  pp  nn  Df.r.pmhp.r  7,  1983.  


CONTRACT  AMOUNT:    $  787.498.00 
CONTRACTOR:         Sletten  Construction  Co. 

FROM  (town):        Great  Falls,  m  

AWARD  DATE:  9-23-83  

DATE  WORK  STARTED:  ^-28-83  

PROBABLE  COMPLETION  DATE:  11-3-83 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


CONSTRUCTION  SUPERVISOR: 


TELEPHONE :  727-4350 
ADDRESS:              BOx  1359 
 Ct.  Falls. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT: 


3130 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Dec.  5,  1983 


PROJECT  NO. 


F  24-3(5)100 


CONTRACT  AMOUNT:    $  3.215.825.45 


PRO J.  NAME: Rogers  Pass-East  Middle  Sect. CONTRACTOR:     Meyer  Construction  Co. 

LENGTH:   8.5  miles   FROM  (town):     Billings.  Montana 

AWARD  DATE: 


COUNTY: 


Lewis  SiClark 


Sppt.  94,  1QR9 


CONTRACT  TIME:      120  /  6  working  days.    DATE  WORK  STARTED:       Nov.  1R,  1QR? 


ORDER  TO  PROCEED  DATE:     cir.t,  1R, 

%  COMPLETE:   89  

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


90 
50 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


May  19R4 


10 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      S.  W.  Newton  TELEPHONE: 

ADDRESS : 


562-3888 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  15 


Auqviata,  Montana 


GENERAL :   Culvetts  are  100^  complete.    Grading  is  100^1^  complete. 

 Surfacing  is  10Q>^  complete.     Topsoil  is  100%  complete.  Plant 

 Mix  Bit.  Surf,  is  100%  complete.  Fencing  is  in  progress.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT:     3130  GrRst.  -Falls 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 
PROJ.  NAME: 

LENGTH:   

COUNTY: 


FOR  THE  PERIOD  ENDING: 

STRUCTUIE 
F-BRF-RTF  60-2(5)92U2 

lmr4en  Bridge  

 0.?0'^  


12-5-83 


$  1,870,957.00 
CONTRACT  AMOUNT:     $  2 .76/t.053./.8 


CONTRACT  TIME:      220  Working  d^ys 


CONTRACTOR:      Slpt.t.Pn  rnn^t.n^rti  on  T.n. 

FROM  (town):    or-^.t.  y.n^^  m  

AWARD  DATE:  2-28-83  


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  98 
%  TIME  USED:  62 


NO.  MEN  EMPLOYED: 


2^ 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


11 -"^0-8? 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  T.r;.  Tnm^rh 
NO.  OF  ENG.  PERSONNEL  EMPLOYED 


h=5. 


TELEPHONE : 
ADDRESS: 


727-43.^0 


Box  nsQ 


Great  Falls,  m 


GENERAL:         Progress  has  been  good.    Work  consisted  of  cleaning  of  area, 

setting  of  pedestrian  rail,  painting  and  be^jan  installing  drainage  system. 

 The  structure  was  open  to  traffic  on  11-14-83  Vvith  drainage  system^ 

cleanup  and  punch  list  remaining.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:     December  5,  I983 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY : 


HES60-2(1 1)91  U-2  & 
F-BHF-RTF60-2(5)92  U-2 

Warden  Br.  Approaches 

0-^  mi le  

Cascade 


(APPROACHES)  $893,096.00 
CONTRACT  AMOUNT:  $2.764.053.^8 

CONTRACTOR:     Sletten  Const.  Co. 

FROM  (town): 

AWARD  DATE: 


Great  Falls 


February  28.  1983 


CONTRACT  TIME: 


220+4  W.D. 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   95_ 

%  TIME  USED: 


4/18/83 


A3. 


NO.  MEN  EMPLOYED: 


7-12 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


12-31-83 
3-5 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:     11/14/83  (Bridge) 

PROJECT  MANAGER:       F.  A.  Robinson  TELEPHONE:  727-4350  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     2^3       ADDRESS:  104  I8th  Ave.  N.E. 


Great  Falls,  MT. 


GENERAL :     Contr.  Sletten  Const,  installed  drop  inlet  box,  grate.  &  75'  of  12"  CS P 
drain  pipe  g  E.  Br.  end  (CO.  #18).     Completion  of  placing  drain  rock  @  outlet  end 
remains;  2'   radius  nose  was  set  f/pindown  curb  @  2nd  St.  intersection  &  all  requi red 
stripe  removal  was  completed.    Western  Sign  completed  installation  of  barrier  ra i 1  & 
curb.  &  delineation;  replaced  section  of  curb  on  E.B.  lane  &  installed  stop  sign  on 
road  under  Br.     Williamson  Fence  worked  (2)  days  installing  120'  chain  link  @  E.  Br. 

end  W.B.   lane  (Fence  IQQ^) .     Livesay  Traffic  completed  painting  pindown  curb,  med. 
island,  shldr.  lines  &  lane  lines  (100^).     Riverside  cleaned  &  shaped  ditch  line  be- 

tween  R.R.  S  cross  drain  !?>  2nd  St..  then  seeded  &  fertilized  same  along  with  area  Lt. 

@  2nd  St.;  cleaned  &  shaped  slope  areas  E.  &  W.  of  Br.,  then  seeded  £  fert.   (100^) ; 

installed  12"  x  57.5'  CSP  drain  under  Br.;  bladed  &  shaped  appr.  for  road  under  Br.  S 

along  bottom  of  binwall  &  exc.  &  repaired  soft  spots  along  piers  under  Br.    Shaping  of 
rock  ditch  line  on  Upper  River  Rd.  to  be  completed  when  ground  freezes,  as  area  is  too 
soft  to  work.    Some  grading  work  remains  on  road  under  Br.  6  gravel  surfacing  will  be 
placed  when  weather  permits.    Misc.  other  work  remains.    Anticipate  completing  all 
work  by  12/31/83- 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT: 


3130  Gi^.  Fal 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


FOR  THE  PERIOD  ENDING: 

?  BRF  filF  60^2(5)  92  U3 

VJarden  Bridge  Overlay 
 Q.4  lA.  


CONTRACT  TIME: 


inn  Wnrlf-ing  rt^ys 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   q_ 

%  TIME  USED:   q_ 

NO.  MEN  EMPLOYED:  0 


1Q.-?,'i-ff3 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:    $  350,827-00  

CONTRACTOR:    Sletten  Construction  Co. 

FROM  (town):      r.rp.flt  Fftlls   

AWARD  DATE:  9-30-83  


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


7-30-8/x 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      T.G.  Tomich  TELEPHONE:  727-4350 

ADDRESS : 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Box  1359 


Orpat  Falls.  ^  T 


GENERAL: 


V.nrk  (Cannot  bfigin  until  April  1st.  1984 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-291A 


CMS- 14 


DISTRICT: 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        December  5,  1983 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


SR  223-1(2)1 


Vnrt  BpTitDTi-rhpBtpr 
11.0  Miles 


Chouteau 


CONTRACT  TIME:      70  W.D, 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  ICQ 
%  TIME  USED: 
NO.  MEN  EMPLOYED: 


A-18-83 


44>0- 


ACTUAL  COMPLETION  DATE: 


9-26-83 


CONTRACT  AMOUNT:     $  852,336.81 
CONTRACTOR:        Baltrusch  Const.  Co. 

FROM  (town):      Havre.  Mt.  

AWARD  DATE:  2-28-83  


DATE  WORK  STARTED: 


4-8-83 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Glen  Enderson  TELEPHONE:  727-4350 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:      Graat  Falls,  MT. 


9-29-83 


GENERAL :        Final  Estimate  &  Supporting  Data  was  received  in  District  Office 

on  November  3,  1983  and  will  be  forwarded  to  Helena  on  or  about  December"^  1983. 
This  is  the  Final  Report. 


Marlin  Brackney 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:    ^ /*  /=^LIS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     DBC    Z ^  /?S3 

PROJECT  NO.:  ^4e^  -  /  Cz  )  H  CONTRACT  AMOUNT:     $  f=iSZ.S^^^ 

PRO  J.  NAME:  -  Cl£V£l/^A/0  CONTRACTOR:       B^lTJeUSC//     COa/£,/:  CO. 

LENGTH:   /^  Z     ^U^^  FROM  (town):  .  /jpA 

COUNTY:  3l/9Mh   AWARD  DATE:  /=Vg-/?.  .  83 

CONTRACT  TIME:        1,0      / XA/Q  DATE  WORK  STARTED:     I/I4'{    /3  ^  /9BS 

ORDER  TO  PROCEED  DATE:  /ft-^  PROBABLE  COMPLETION  DATE:     JOaJ£  -  3-^ 

%  COMPLETE:   S^^^*^   WORKED  PER  WEEK:  <g  

%  TIME  USED:   %,   NO.  SHIFTS  PER  DAY:   O  

NO.  MEN  EMPLOYED:  <^   NO.  HOURS  PER  SHIFT:   O  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     ^f?     T/?E)^Z  TELEPHONE:       yZ6S~-  ^^2 J  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:         /?0.   SC>X  fT^  

GENERAL:  \AfOA^K      O  r^l     T^E      P^QJC^r  Pi££A/  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT: 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


December  5,  1983 


PROJECT  NO. : 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


RS-BRS  330-1(5)1 

mm  Bridge  &  Apps. 
0.5  Mile 


C.aaraAp 


CONTRACT  TIME: 


See  Road 


1?-1-«1 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:        100  (Structure) 

%  TIME  USED:      see  Bond  


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:  $  1»861.841.20 
CONTRACTOR:  Sletten  Const.  Co. 
FROM  (town): 
AWARD  DATE: 


Great  Falls,  Mt. 


U-3Q-81 


DATE  WORK  STARTED: 


2-22-82 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


See  Road 


NO. 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

_       TELEPHONE :  434-2022 
ADDRESS : 


Glen  Brown 


PROJECT  MANAGER:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


P.O.  Bny 


Shelby,  MT.  59474 


GENERAL:        Bridge  portion  was  submitted  to  District  Office  on  November  21,  1983. 
Final  will  be  forwarded  to  Helena  upon  completion  of  roadway.  


Marlin  Brackney 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     December  5.  l!j83 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


RS-BRS  330-1 (5)1 
Ulm  Br.  Approaches 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE 
%  COMPLETE:  100 
%  TIME  USED: 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:  $  1 .861 .841 .20 
CONTRACTOR:     Sletten  Const.  Co. 

FROM  (town):   

AWARD  DATE: 


DATE  WORK  STARTED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       F.  A.  Robinson  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     2-3  ADDRESS: 


DATE: 

12/31/83 

WEEK: 

1-2 

1 

8 

727-43S0 


104  18th  Ave.  N.E. 


Great  Falls.  MT. 


GENERAL :    Sub-Contr.  United  Matls.  completed  PI.  Mix  Paving  of  No.  Br.  end  App r . 
and  guardrail  widening  No.  &  So.  Br.  ends,  and  placed  Bit.  Curb  on  No.  £  So.  Br. 
ends.     Sub-Contr.  Western  Sign  completed  all  delineation  &  mounting  of  sign  faces. 
Montana  Power  crew  worked  (1)  day  setting  down  guy  anchors  for  poles  on  No.  &  So. 
river  bani<s.     Striping  of  project  is  yet  to  be  accomplished  along  with  minor  di rt 
work  and  dressing  up  of  area.     Weather  permitting,  all  work  is  anticipated  to  be 

completed  12/31/83.  

1-Curb  Machine;   1 -Platelamper ;   1-Paver;   1-Roller;  3-Dump  Trucks;   1-Utility  Trk; 
1 -Bucket  Irk;   1 -Auger  Irk  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:      Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  12/l/8^  

PROJECT  NO.:        RS-RRS  S6S-1         0  CONTRACT  AMOUNT:     $  920, 119 'SG  

PRO  J.  NAME:  Simms-North   CONTRACTOR:     Mc^Tntyre  Cnnst.  Cn. 

LENGTH:   1.1  miles   FROM  (town):  Grea1LFallSj_J4T  

COUNTY:   Cascade  and  Teton  AWARD  DATE:     September  2h,  1982  

CONTRACT  TIME:        150  -t-  ^  W.D.  DATE  WORK  STARTED:     October  12.  1Q82 

ORDER  TO  PROCEED  DATE: October  l8.  1982    PROBABLE  COMPLETION  DATE: 

%  COMPLETE:  ipo   NO.  DAYS  WORKED  PER  WEEK:  q  

%  TIME  USED:  63   NO.  SHIFTS  PER  DAY:   Q  

NO.  MEN  EMPLOYED:  q  NO.  HOURS  PER  SHIFT:   0  

ACTUAL  COMPLETION  DATE : November  Q,  IQ83 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    Haromerbacker  TELEPHONE:  U67-3'^^8  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _2_       ADDRESS:   Dept.  of  Hlghvays 

 Fairfield.  MT  

GENERAL:   All  work  completed.  

 Final  acceptance  made  on  prelect  II/9/83.  

 Estimated  date  of  submitting  final  to  Dlst.  office  I2/12/83. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


CMS- 14 


DISTRICT: 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  5,  1983 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY:   

CONTRACT  TIME:     See  Road 


RS-BRS  565-1(3)0 

Slnnns-North  

1.1  Mile 


rflspflrip-Tprnn 


CONTRACT  AMOUNT:     $  486,280. 20 (Structure) 


CONTRACTOR: 
FROM  (town): 
AWARD  DATE: 


Mclntyre  Const.  Co. 
Great  Falls 


11-5-8? 


DATE  WORK  STARTED: 


in-i«-«9 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:       100  (Structure) 

%  TIME  USED:     spp  Hnarl  

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  _ 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Glen  Brown  TELEPHONE:  434-2022 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:     p  ^ 


Shelby,  MT  59474 


GENERAL: 


Bridge  portion  was  submitted  on  September  27,  1983.     Final  will 


be  forwarded  to  Helena  upon  completion  of  Roadway. 


Marlin  Brackney 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT: 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


FOR  THE  PERIOD  ENDING: 
MSG  1-4(2)265 
MSG  1-8(4)467 
MSG  10-3(5)104 

Mfro,    Spfil   A  fnvpr  

16.2  Miles 

Toole.  Phillips.  Hill 


CONTRACT  TIME:      9-1-83  Gomp.  Date 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  100 
%  TIME  USED:  ^qq 
NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


9-1-83 


December  5,  1983 


CONTRACT  AMOUNT:     $  262.959.35 


BnTtrusr-h  Const.  Co. 
Havre,  MT. 


CONTRACTOR: 
FROM  (town): 
AWARD  DATE: 
DATE  WORK  STARTED:  7-12-83 


■)-q-»3 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE :  727-4350 
ADDRESS: 


Walter  D.  Smith 


PROJECT  MANAGER:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Great  Falls,  MT. 


GENERAL :       Final  Estimate  and  Supporting  Data  was  submitted  to  District 

Office  on  11-9-83  and  will  be  forwarded  to  Helena  on  or  about  12-5-83.  This 
Is  the  Final  Report.  * 


Marlin  Brackney 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT:  CiT 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     jO£C     :Z.  /9S3 

PROJECT  NO.:  JOZ/   ^7)        DATE  SURVEY  AUTHORIZED:     yO  '^3 

PROJ.  NAME:    AULLyoOK  aO^/JL     DATE  WORK  STARTED:     /t/^l/-  A 

LENGTH:   ^   ESTIMATED  COMPLETION  DATE:    yOgf.  -S^y 

DATE  SUBMITTED  TO  DISTRICT:     j/  -yZ^-  eS 

PROJECT  MANAGER:      /<, ,   T/?E/=rZ  TELEPHONE:  -<^0Z.J  

NO.  PERSONNEL  ASSIGNED:        ^  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:      g^^^t  t-pH^ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      rtprpmhpr  IQS-^ 

PROJECT  NO.:  qnn7n?^   DATE  SURVEY  AUTHORIZED:  n/i/iQR^ 

PROJ.  NAME:    nr-i^pP  nvpr  fhP  .q.m  RivPr    DATE  WORK  STARTED:   n/?.2/19S3 

LENGTH:    ESTIMATED  COMPLETION  DATE:  i2/inZm3 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      uaifpr  n.  Smith  TELEPHONE:   7?7-^?sn  

NO.  PERSONNEL  ASSIGNED:  6  %  COMPLETE:   4q  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:    GT  ^j>fZlS 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      D£C    2^  /9«f9-? 

PROJECT  NO.:       /?^     ^OO^   ^/O)       DATE  SURVEY  AUTHORIZED:      J'  6  63 
PROJ.  NAME:       cV/^/f^    ^^££/^  DATE  WORK  STARTED:      aJOI/.     /<i ^ 

LENGTH:   ESTIMATED  COMPLETION  DATE:  S.^ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  T/?£/=TZ  TELEPHONE:      >2.^5"  ^Q^/  

NO.  PERSONNEL  ASSIGNED:         ^  %  COMPLETE:  %  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:    CiT  /^A^ILS 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     JD^^  ^. 

PROJECT  NO.:      >X7  <'7/y'     //  )  DATE  SURVEY  AUTHORIZED:  -  Z7  -  8"^ 

PROJ.  NAME:  A\/£        A/^)//!'t'     DATE  WORK  STARTED:    JUl^/  jP./9^ 

LENGTH:   //?M^S  ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  T'/^P.fTZ  TELEPHONE:        ^6>^  -  6>BZ  I  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   y<0  %^  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:       Great  Falls 


PROJECT  NO. 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  5,  1983 


M  5225(1) 


PRO J.  NAME:  Ramps  I  315 
LENGTH:  0.49  Mile 


DATE  SURVEY  AUTHORIZED: 

DATE  WORK  STARTED:  ]n/R/Ra  

ESTIMATED  COMPLETION  DATE:  \7/p/R^ 


DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:        F.  A.  Robinson  TELEPHONE:  727-^350 

NO.  PERSONNEL  ASSIGNED:          p   %  COMPLETE:  35 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:      Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     Uecember  5.  I983 

PROJECT  NO.:  M  5212(1)   DATE  SURVEY  AUTHORIZED:  9/17/8I 

Great  Fal 1 s-South 

PRO  J.  NAME:       Artfiri;^]   DATE  WORK  STARTED:   12/10/81 

LENGTH:  8.85  Miles   ESTIMATED  COMPLETION  DATE:  12/31/83 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      F.  A.  Robinson  TELEPHONE:  727-^350 


NO.  PERSONNEL  ASSIGNED:        p-^  %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:     CiT  F^IL3 


PROJECT  NO. 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     DEr       P .  /9P,^ 


DATE  SURVEY  AUTHORIZED: 


PROJ.  NAME:  ,y^r^.  Ol'/^U/l  f^^^^F  DATE  WORK  STARTED:  A/^?t/  ^fi./9^^ 
LENGTH:   ESTIMATED  COMPLETION  DATE:  ■  63 


PROJECT  MANAGER: 


DATE  SUBMITTED  TO  DISTRICT:   

C-j.      r7?£J=rZ  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED: 


%  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
^YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:  ^7" 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      DE/^  ^, 

PROJECT  NO.:     /RS  •  '  /  (»)  O        DATE  SURVEY  AUTHORIZED:       ^   -  B3 

PROJ.  NAME:       /?^a  £W£e  ■  u/^Sf       DATE  WORK  STARTED:     Af(Pi/ ■  ^Z./9f!3 

LENGTH:   ^  /ylUlFS  ESTIMATED  COMPLETION  DATE:     lAAf.  8^ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     /<,  ■    T^B/^Z  TELEPHONE:        ^<^;r  ~^£Z/  

NO.  PERSONNEL  ASSIGNED:         3  %  COMPLETE:  j^Z^  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:     C^T  f^lLS 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     HE^      P .  /9P,^ 


PROJECT  NO.:  ^^ZZ    t  DATE  SURVEY  AUTHORIZED:  ^-/-<g>3 

PROJ.  NAME:       /eu^/^^O  -  :ScJur/^        DATE  WORK  STARTED:      //-  -  g3 

LENGTH:   O    /,-7U^£>  ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      ^-j.      /7?/f/^/2.  TELEPHONE: 
NO.  PERSONML  ASSIGNED:  %  COMPLETE:   y^O 


DISTRIBUTION:   \fflITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:  Cl]l^_t4US 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     n^/' .     2.  79/?^ 


PROJECT  NO.:     /pc,     p  ^/^  ^2.  ti  )  /^^     DATE  SURVEY  AUTHORIZED: 

PROJ.  NAME:      /^^^    Sy^/l/£>V  -  SOl/rH  DATE  WORK  STARTED:     rxLT  2./.,  .  /9^g. 

LENGTH:   //  S   ESTIMATED  COMPLETION  DATE:  /yj^J/ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  ,    /7^^^ a"/:?  TELEPHONE: 

NO.  PERSONNEL  ASSIGNED:  —  %  COMPLETE: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:      CrPal-  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


December  5,  1983 


PROJECT  NO.:  f.n.9(^Ly  o?  

10th  Ave.  South  & 
PRO  J.  NAME:         :<9r.H      ,.r.r-^»i-  gang 


LENGTH: 


DATE  SURVEY  AUTHORIZED: 
DATE  WORK  STARTED: 


ESTIMATED  COMPLETION  DATE:  ^7/■^n/R■^ 


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:      uaitpr-  n.  <;n,frh  TELEPHONE: 
NO.  PERSONNEL  ASSIGNED:  fi  %  COMPLETE: 


7?7-43'^n 


Ji5_ 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:  3130 


Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        Dec.  5,  ^983  

PROJECT  NO.:      FR  24-3(3^  76  U-4  DATE  SURVEY  AUTHORIZED:  .  Mar.  2.  1983 

Roqers  Pass-East 

PRO  J.  NAME:    Wpst  Spr.tion   DATE  WORK  STARTED:       July  21.  1983 

LENGTH:  3.48  miles.   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      S.  W.  Newton  TELEPHONE:  562-3888  


NO.  PERSONNEL  ASSIGNED:  3  %  COMPLETE:  2% 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:    C^T .  /^/PLL6 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^, 

PROJECT  NO.:  /O  -  ?  )  9/  DATE  SURVEY  AUTHORIZED:  /-  M  - 
PROJ.  NAME:     /S^/  PlOe^  -  DATE  WORK  STARTED:  /l-/S'S3, 

LENGTH:   


ESTIMATED  COMPLETION  DATE:  ,j^a/__B^ 


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:  <<y  .  TTS/^T"^ 
NO.  PERSONMEL  ASSIGNED:  3 


TELEPHONE: 
%  COMPLETE: 


90  7a 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:  r,reat  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      December  5,  1983 

PROJECT  NO.:      FR  10-2(3)51    (Bridge)      DATE  SURVEY  AUTHORIZED:  Z.-18-83 

PROJ.  NAME:        Loma  -  North  &  South         DATE  WORK  STARTED:  q_i7-83 

LENGTH:  O.^R  Miles   ESTIMATED  COMPLETION  DATE:  12-15-83 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:        g.  F.ndersnn  TELEPHONE:  727-^,350  


NO.  PERSONNEL  ASSIGNED:  5   %  COMPLETE:  85^ 


Work  resumed  Nov.  1$,  1983.    Activities  include  obtaining  Hydralic  Data 
and  making  property  ties . 
DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:    Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  12/l/8^  

PROJECT  NO.:       HES         Cl2)  k9  DATE  SURVEY  AUTHORIZED: 

PROJ.  NAME:        8  ml.  North  of  Choteau    DATE  WORK  STARTED:   6/6/8^ 

LENGTH:  n.TP  miles   ESTIMATED  COMPLETION  DATE:      December  I983 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     Hamnerbacker  TELEPHONE:   k67-3hh8  

NO.  PERSONNEL  ASSIGNED:  k  %  COMPLETE:   22  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:    Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:   I2/1/83  

PROJECT  NO.:        F  3-1  (6)  8   DATE  SURVEY  AUTHORIZED:  I/26/8? 

PROJ.  NAME:  f^un  River  .Tnt.  N.  DATE  WORK  STARTED:   6/29/&3 

LENGTH:   In  mileR   ESTIMATED  COMPLETION  DATE:    February  I98U 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:        Hammerbacker  TELEPHONE:   k67-3^k8  

NO.  PERSONNEL  ASSIGNED:  0  %  COMPLETE:   8  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     <^7"  /=/iU^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /9/93 

PROJECT  NO.:  /-6?  )  -?79      DATE  SURVEY  AUTHORIZED:  J 903 

PRO  J.  NAME:    hl/3\/££  -  \A/£')Cy/J  ^Wf^    DATE  WORK  STARTED:  ^/^^  79/1^ 

LENGTH:   ^^^Z.   ESTIMATED  COMPLETION  DATE:    £>£C-  ■  6S 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      A.     jT/ee/^TZ  TELEPHONE:        ^^S"-  A^Z /  

NO.  PERSONNEL  ASSIGNED:  3  %  COMPLETE:  90  %  

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:      Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         December  5.  1983 

PROJECT  NO.:         F  1-3(3)  211   DATE  SURVEY  AUTHORIZED:  

PRO  J.  NAME:  .  Two  Medicine  -  East        DATE  WORK  STARTED:  10-28-83  

LENGTH:   3.0  Miles   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:         Glen  Brown  TELEPHONE:  434-2022 

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  100%  -  Final  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:    Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:   I2/I/83  

PROJECT  NO.:       IR  1^-7  (22)  33^  DATE  SURVEY  AUTHORIZED:  V28/83 

PROJ.  NAME:         Conrad  N.  &  S.  DATE  WORK  STARTED:   5/l6/8^ 

LENGTH:  Q  miles   ESTIMATED  COMPLETION  DATE:    nef^ember  1Q8? 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  Hammerbacker  TELEPHONE:   467-3^^8  

NO.  PERSONNEL  ASSIGNED:  0   %  COMPLETE:   §8  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT: 


Great  Fal Is 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     December  5.  1983 


IR  15-6(17)291  U-1 

IR  15-6(  )303  

Interstate  Overlay 
North  of  Power  

7.8  Miles  


DATE  SURVEY  AUTHORIZED:  4/28/83 
DATE  WORK  STARTED:  6/28/83  


ESTIMATED  COMPLETION  DATE:  Unknown 


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER: 


NO.  PERSONNEL  ASSIGNED: 


TELEPHONE:  727-^350 
%  COMPLETE:  35 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT: 


Great  Fal Is 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     December  5,  I983 


LENGTH: 


PROJECT  NO.:      IR  15-5(80)257 

Interstate  Overlay 
PROJ.  NAME:  Cascade-Ulm 


DATE  SURVEY  AUTHORIZED:  V28/83 
DATE  WORK  STARTED:  6/ 16/83 


21.7 


ESTIMATED  COMPLETION  DATE:  Unknown 


PROJECT  MANAGER: 


DATE  SUBMITTED  TO  DISTRICT:  _ 
F.  A.  Robinson  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED: 


%  COMPLETE: 


727-4350 


45 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:    Great  Falls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  12/l/8^  

PROJECT  NO.:      IR  15-5  291  DATE  SURVEY  AUTHORIZED:  U/28/8^ 

PROJ.  NAME:       Vaughn- North   DATE  WORK  STARTED:   6/l6/8^ 

LENGTH:  10.1  miles   ESTIMATED  COMPLETION  DATE:  December  1Q8^ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  Hammerbacker  TELEPHONE:   kGl-^kkQ  

NO.  PERSONNEL  ASSIGNED:  p   %  COMPLETE:   58  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     t'^L^A/D  ]\J £ 

DISTRICT  DESIGN  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:      A/0\/.    ZL^.  \1^Z 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PERIOD 

% 
COMP 

EST 

COMP 

DATE 

Slb/\/eV  -  A/.  D.  LiA/£ 

Cj>  JC'  f    La  /c^ivc  C  j     hr.  /V/.  ^ 

-I  (  \  ^  r\ 

P.X.ti. 

RpF  l'lr>(t{\  <"^7 

d  ICr       1      1  (-/  \^  t  \  1    o  /C_ 

/iPPS 

P.I.  f^. 

3/iks 

£  re. .  /IPfs. 

p.  I.  //. 

zlihi 

p.  I.  fi. 

r\A   1  u  99   /  / ) 

P.  X  fl. 

'4c  % 

F  Qi  -  ?/7^■C9 

Foer  Pec K  -  ^c/Rsc-c  i^ 

r    /  ^  /           CJ  V  C.  tl  i.-  Ar  ^/  r 

F  7  <:  -  i  f  /\\  F) 

r    f  V  1  ^            V  C  /L     r-t  7 

\a1iOC/J 

9.1.  a/. 

p.r./i 

F  7  -I  (  t\ 

r IE-  /  (2^  1 

R.r.M. 

(^^     C^.  Pa^s. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


€3 


DISTRICT:  U/30 


\ 

■  A 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO. 
PROJ.  NAME: 

LENGTH:   

COUNTY: 


fTiAFf^C   CO'^TKdL.  Of»;iC«ri 


J 


CONTRACT  AMOUNT 
CONTRACTOR: 
FROM  (town) 
AWARD  DATE: 


$       75-/.  yo 


CONTRACT  TIME: 
ORDER  TO  PROCEED  DATE:     (\^^^\  {  /i.  /n  */ 

%  COMPLETE:  O  

%  TIME  USED: 


DATE  WORK  STARTED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:        t'/ 4- 
PROJECT  MANAGER:    de^^^^J   K'etL/  TELEPHONE 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:      O        ADDRESS:  w.,,^^,^ 


3      -  If?^ 


GENERAL: 


 Ifi^ 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  /^/'j^g^^C 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     ^OVfmJif^  Z9  /fSS 


Locate  East 


PROJECT  NO.:    F  2-1  (7)  34 

PRO J.  NAME:   

LENGTH:  //.S/*^/, 
COUNTY:  ^ijS-^C 


CONTRACT  TIME: 


CONTRACT  AMOUNT: 

CONTRACTOR:  /^^^/^ Ah,j^^^  -/^/^ce.  X^c .  CJ-^  J 
FROM  (town):     /^//-s  ^y^^  /^^. 

AWARD  DATE:  7////J3jS  

DATE  WORK  STARTED:  4S/j^//^=? 


ORDER  TO  PROCEED  DATE:  ^X?/^^ 

%  COMPLETE:   

%  TIME  USED:   SjQ.  


NO.  MEN  EMPLOYED:  /^uer<i^^ 
ACTUAL  COMPLETION  DATE: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


^  


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE: 


PROJECT  MANAGER:  'j)£>/i  S^jTl^Jdr  i6 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


ADDRESS:      7)^pY^.  g/"  //j^A^a^^^ 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  aifindivp 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      November  2Qf  1Q81 

PROJECT  NO.:      RR.g  {^)  ^k  CONTRACT  AMOUNT:    $  k^(),60J 

PROJ.  NAME:        ?4  Mil  pa  Rnst.  nf  piaxvi  llgONTRACTOR:   Riverside  

LENGTH:  n.R^    FROM  (town):   Paradise  

COUNTY:  n^niPl.c   AWARD  DATE:  August  1Q8^ 

CONTRACT  TIME:   fin  un   DATE  WORK  STARTED:     .g^ptpmher  R,  1983 

ORDER  TO  PROCEED  DATE:       R_p^_R3  PROBABLE  COMPLETION  DATE:        May  1q84 

%  COMPLETE:  ^^   NO.  DAYS  WORKED  PER  WEEK:  s 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   j  

NO.  MEN  EMPLOYED:   g   NO.  HOURS  PER  SHIFT:   8 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    .t.^p..  k.  R^lriwin  TELEPHONE:  787-S701  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _2_       ADDRESS:         P.O.  Box  SS6  

Culbertaon,  Montana    5921 8 

GENERAL :     gT-gHing  nnH  pipp  pypw  mnvpH  "in  on  thp  prnjpp.t.  nn  Nnvemher  1S,  

 <pgan  wnT'k  i.n  th  a  ^  man  gr'ading  anri  k  man  pipp   nrpw  working  

 S  hour  shiftsi  on  November  16. — Strippftfi  tnpanil,  RXfiavated  for  5^"  

anri  R^"  ^nlyp-ptQ,   infitallpd  hnt.ViT  pipe  hut  were  unahT  P.  to  get  

 T^pmii-rpH  Hpn.git.ipg  hpnan.qp  nf  frppzing  tpmppraturpa ^  Mounded  fill  

 nypr'  hnt.h  in.gt.allpd  pi pp  with  plana  to  rerrove  temporary  fill  in  the  

 qpT'ing  and  plafP  h.-inkfiH   to  sppni  f  i  nati  ons  at  that  time.  Shut  down  

work  fn-r  thp  HP-!c;nn  at  ^n^JO  AM  on  ^^-??.-H'^.  Itema  and  percent  comp- 

Ipt.P  arp;  Ppnning-10n^,  r,r d i n g-?^ ,  Tnpaoil-??^,  Drainage-4l^„  ThS  

 pnojff^t  as-a-whole  is  11^  complete  with  6"^  of  the  contract  time  elapsed. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  Glendive 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     November  2Q,  1Q8^ 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


P  RTF  ??-?  hCl  V  1fr2 
PI  pnt.ywnnd-Smit.h  



Sheridan  


CONTRACT  TIME: 


120  WD 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   2q_ 

NO.  MEN  EMPLOYED: 


6-21-8^ 


-55- 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:    $  p^zt^H.^yn 


CONTRACTOR: 
FROM  (town): 
AWARD  DATE: 


Great  Falls 


May  -51,  1QRi 


DATE  WORK  STARTED:       Julv  1Q,  1Q8^ 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


July  1Q84 

— 5  

 1  


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      .t«^„«  f.    T^^iH^Hr,  TELEPHONE: 

ADDRESS: 


.Tampg  R,  Baldwin 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  jy_ 


787-5701 


P.O.  Box  '=,'^6 


Culbertson,  Montana  5921 


GENERAL :     work  this  past  period  consisted  of  gradint:,  drainage,  grr-vel  and 

 plant  mix  surfaci'ig.  Major  grading  and  pipe  installation  completed  on 

 11-11-8^,  rock  piel.ing  and  clean  up  completed  11-16-8^.    The  surfacing 

 crew  co  .pleted  placement  of  aggregate  on  11-1S-b,'5.    Hot  pla±  crew  olaced 

 1st  li^t  grade  "R"  mix  on  thd  first  2-k-  miles  of  the  pro,iect  with  poor 

 res\jlts,  requiring  excessive  patching.     Gravel  and  hot  plant  crew  moved 

 off  the  pro,iect  on  11-16-H3.    The  last  of  the  contractors'  crew  moved 

 off  on  November  22,  'dth  the  first  ix  2-j  "dies  of  the  pro.ject  cavered 

 v.dth  one  numerously  patched  lift  of  plant  mix  surfacing  and  the  Ic.st 

 2?  miles  complete  through  Top  Surfacing  which  was  not  layed  to  correct 

 denaity  because  of  freezing  temperatures.     Items  and  percent  complete 

 are;     Grading,  drainage,  and  gravel  surfacing  100^;  Fencing  90^;  Plant 

Mix  surfacing  2J)%,    Unit  1  portion  of  the  project  is  79,^  compJete,  Unit  2 
is  100%,  the  project  as-a-whole  is  Q0%  complete  with  80%  of  the  contract 
ti)«le  elapsed. 
DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  ^UrT^tJ^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /Jo^^tf^  jber-  c^f, 

PROJECT  NO.:  ^  S£S  ^V^V  -/  C^^3^/  CONTRACT  AMOUNT:     $  ^OlS,  JQ^.  7<D 

PRO  J.  NAME:   a„o  So^<^:^  Sotcrt^  CONTRACTOR:  iSujerJi/iA.  (^/3^ig^:///-?Q^Z:^. 

LENGTH:         /.  f  M//eS^   FROM  (town):    Aimt/^Se^  >VziW-/ag>v-x^ 

COUNTY:  /^uJc/e£  £coCit  £  C^r^TZ-  AWARD  DATE:      A^/J^ 5/j  /9S5  

CONTRACT  TIME:  UJ>,/?.  DATE  WORK  STARTED:     JLl/c^        I  <^ 83 

ORDER  TO  PROCEED  DATE:     ^  -  J?  /  -  £3  PROBABLE  COMPLETION  DATE:  — 

%  COMPLETE:  /OO   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:  /3>   NO.  SHIFTS  PER  DAY:  /  

NO.  MEN  EMPLOYED:     _3   NO.  HOURS  PER  SHIFT:  3  

ACTUAL  COMPLETION  DATE:     // '^SS 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  /)<^eAl£e£.  /S.  /9fi3 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    jr>, S^/jeoA/na^^^  TELEPHONE:  -   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^  ADDRESS:    Dzp^.   Q-f  ///^^cOa(^S. 

GENERAL:     /}//  /J^mS.     COe^<Z    ^e>/?7^^^>4^  ^CCOA-^^^t^^T 

Dpi^.ti/3o  J>e^  9,/ 9/^  3.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  CitklDli^L 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      //-  Zf-<^-? 


PROJECT  NO. 
PRO  J.  NAME:  iU/BWi^  "-T"''  C^f\f\(ch^A^ 

LENGTH:  {,0  

COUNTY:  iu'muX  


CONTRACT  AMOUNT:  $  1^33^,  i,-^<o.8'^ 
CONTRACTOR:    )yie/£fL  C^j,TR  ,  Co. 

FROM  (town):  B<UZ-/x/6^-  

AWARD  DATE:  ll-3o   


CONTRACT  TIME: 


\\0  LU.O 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

PROBABLE  COMPLETION 

DATE: 

%  COMPLETE:  \00 

NO.  DAYS  WORKED  PER 

WEEK: 

%  TIME  USED:  84 

NO.  SHIFTS  PER  DAY: 

NO.  MEN  EMPLOYED: 

NO.  HOURS  PER  SHIFT 

ACTUAL  COMPLETION  DATE: 

\o 

DATE  CERTIFIED  COMPLETE 

BY 

DISTRICT 

CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    %rOJt^  ^^^^^ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  O 


TELEPHONE : 
ADDRESS : 


ICS-'  2^77 


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  (j/&„c/,^e. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  hlnJe^mREE. 


PROJECT  NO.:      F  3\-l  (4)ZS 

PRO  J.  NAME:  ^/xs^ocO  -  (9/o/i 
LENGTH: 
COUNTY: 


eifT) 


t4  //^ 


CONTRACT  AMOUNT:     $   793.  9L/<00 
CONTRACTOR:       /^gyg/^  ^o^s/^.  (^o. 


CONTRACT  TIME: 


6>0  U^.D. 


FROM  (town): 

AWARD  DATE:      ^/.y/^     //^  l9  &^ 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:     C>B -02.-33 

%  COMPLETE:  B8>  

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:  

NO.  HOURS  PER  SHIFT: 


06,  -30 -S3 


1. 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  J),  ^T) o r oc Jl  r-  TELEPHONE:  -3^3/ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _j_       ADDRESS:         aJ aL<,  Aua 


GENERAL:  j    Co tr/^r'/iL.cr/'or'^  ^ e.uJ  i J-f-UC.Jy £>j^  UJo,^^^'^ 


100    f^-r  G-f 


ftX. 


<7.S 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  _^^^2S2^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /^^/-^^^^  ^:9  /f<ff^ 


PROJECT  NO 
PRO J.  NAME 
LENGTH : 
COUNTY: 


/^r^ey/s  <;^^c>e  -Te  c  ^ 


CONTRACT  AMOUNT:     $  «:?g>^. 
CONTRACTOR:  /^^y,^^^.^  JT^^ 

FROM  (town):     /^^^^^ /^jj.  

AWARD  DATE:  ///^o/^y  


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE: 

%  TIME  USED: 

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO. 


ACTUAL  COMPLETION  DATE:  /Q/yzy.^^ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS: 


PROJECT  MANAGER:    7)r>^  ^^^^^^16 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  2., 


GENERAL:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


PI  STRI CT :  ^^/^/^C7y'<^ 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:  //- 

PROJECT  NO.:  ^-<^^''<:'V  -ifjP-X/^Vjg^  CONTRACT  AMOUNT:    $    /yy^Z_ZS-^-  7^ 
PROJ.  NAME :  .SO-^^^^  ^^^^^"^        c"oNTRACTOR:     c^^T^i^^  ^c>^^//: 

LENGTH:  .  '9^  /^/^^^   FROM  (town)  : /^A^//^>^ 

COUNTY:  .^^^^^^:<5:y7^xc/   AWARD  DATE:  //-.I^-cgy  

CONTRACT  TIME:        ^/T^'  /y,  DATE  WORK  STARTED:  ^V^<£^^f  (Z^r&r^cyiyif<^ J 

ORDER  TO  PROCEED  DATE:  PRQSaBEE  COMPLETION  DATE:  /^-^S'^ 

%  COMPLETE:  / r^C   NO.  DAYS  WORKED  PER  WEEK:         •  ' 

%  TIME  USED:   NO.  SHIFTS  PER  DAY:   ' — ' 

NO.  MEN  EMPLOYED:  —   NO.  HOURS  PER  SHIFT:  •  '  

ACTUAL  COMPLETION  DATE:    ^  /^^^^T  r^^iy^rzy^£:s ) 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  /^-^^-g^^ 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER: /?/^/-/<':^  TELEPHONE:  ^i^'/C:>9'J^  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    /-^     ADDRESS:  J7>^<g^/ 

GENERAL:  ^//  ^U^^G   ^J^^^T^G^r/ ^^T^- 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 

9  J 


DISTRICT:  (^/<f/?t//i/<t. 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH:  _ 
COUNTY:     /^O^^/e.  /^^g^ 


CONTRACT  TIME:  ^./). 


ORDER  TO  PROCEED  DATE:     V  -  -<^^ 

%  COMPLETE:   ^  

%  TIME  USED:   ^  

NO.  MEN  EMPLOYED:  ^  

ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  /^S^^^. 
CONTRACTOR:   /i>^-/^6/^  /9ik^£S. jJ>)C^ 
FROM  (town):      M//if-S  ^ftAfy  /i^Si^^A^^ 
AWARD  DATE:     /hj/di/r? 6^-^  7.  f^33 

DATE  WORK  STARTED:   

PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK:  _ 

NO.  SHIFTS  PER  DAY:   /_ 

NO.  HOURS  PER  SHIFT:  /Q 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  3 


TELEPHONE : 


-  ^y^- 


  ADDRESS:      A^p/^  <pf  ///<^/)coa.c^^ 

m  U^  ^/y^  Air:  ^^3oi 

GENERAL:  X^ya^)  Surc^tf^^  0^ec<J  /ocmiiLf^ ^  <^K'y^t> / 

/^y/r>^d^  -^/oc:,^  /ptj-t^gyQ  C^^^us/i^^  ^  /OO *^  ^//7 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  J^V^1^^^<-^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       ///z  9/^2 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH : 
COUNTY: 


CONTRACT  TIME: 


^.6  0   CAy^ ^ 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  

%  TIME  USED:   y'S  

NO.  MEN  EMPLOYED:   


CONTRACT  AMOUNT:     $  /Q.  V?^      Ze  r  ^0 
CONTRACTOR:     ^c-V<-Vf>^  (T^^T  <rTCy^y^  ^^c. 
FROM  (town):       ^<y7^<>.  7T 

AWARD  DATE:  3^j}/^fi^  

DATE  WORK  STARTED: 
PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   ^ 

NO.  HOURS  PER  SHIFT:   ^ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  j-^  /^^SC. 
NO.  OF  ENG.  PERSONNEL  EMPLOYED 


TELEPHONE : 
ADDRESS : 


GENERAL: 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


9i 


DISTRICT:  ^^^^^^^e. 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


PROJECT  NO.  :  ^S-  'y^  <^ 
PROJ.  NAME:     'C77)///^'rv  -  fe^S/^ 
LENGTH:  _ 
COUNTY: 


CONTRACT  TIME:  /^t^l /CJ. 


ORDER  TO  PROCEED  DATE: 

1  COMPLETE:   -^C>  

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:   

CONTRACTOR:  (^y^y^.  , 

FROM  (town):    j^/////^^.  /^/^^,^J/h^/?:ry 

AWARD  DATE:  ^'^/'i^'^  

DATE  WORK  STARTED:     7-/j^,ffi^  (^'5y^ycy^/4S£'^ 
PROBABLE  COMPLETION  DATE:  y-/5r-<^,<Z- 
NO.  DAYS  WORIOED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   /_  

NO.  HOURS  PER  SHIFT:  cS" 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  /J.  /j^h^y^fZ^  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      irl       ADDRESS:  ^^/-/^  c:^?^g^t5^ 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  ^/^/yO/l/^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      //"  2-  f  -  ?3 


PROJECT  NO.:    Ri'  Z^t^Z-  '/  (s) 


PRO  J.  NAME:  ClHCj^  - 

LENGTH:       //?.^  /V/Lh  

COUNTY:        /^^  ^^^^  


CONTRACT  AMOUNT:     $     /,  /VV- 
CONTRACTOR:     /}^^  Taj  ryj^£ 

FROM  (town):    (l^^/JT  ^/l  

AWARD  DATE:       5- 5/-  ^3  


CONTRACT  TIME: 


-7^  UJ.D. 


DATE  WORK  STARTED:  j-^J 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  / ^)  O 

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:  

HOURS  PER  SHIFT: 


NO. 


ACTUAL  COMPLETION  DATE:  /0'/l-?3 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  ac.T.  Z^-)^?-3 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     jQaujxi/J  /^etL.-/  TELEPHONE:        3^^'  ^  2  ^^7  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     0_       ADDRESS:  ^/£'/(/l?/U£  


GENERAL 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:      (^/n'y?  t/t'tJ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /\/a,//?y9f/er^  JO-/f<^M 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH:  _ 
COUNTY: 


/)  


CONTRACT  AMOUNT 
CONTRACTOR:  _ 
FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME:  7^ 


ORDER  TO  PROCEED  DATE:  - ^3 

%  COMPLETE:  _ 
%  TIME  USED: 


^7 


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED:  - / 7-  / ^/^S 

PROBABLE  COMPLETION  DATE:  <i'/J^tff^ 
NO.  DAYS  WORKED  PER  WEEK:  S 
NO. 
NO. 


SHIFTS  PER  DAY: 
HOURS  PER  SHIFT: 


9^z 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:  A^i^a.fCa  V/c/) 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 


ADDRESS:     ^^^^7^  oY  /^/<fAuJayS 


GENERAL:     O/grA  <ro^J^syeo^  3  an/J  rJ^  ^  ^/^^^<^e/-' 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  tS/<f/7<:/c<JA' 

CONSTRUCTION  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:  /hcf^/JoJ^^^  f9c^ 

PROJECT  NO.:  /^S  -3:?JZ  -;2,  fs)  /  CONTRACT  AMOUNT:     $  "J/^.  ZCS.^ 

PRO  J.  NAME :  (Soe/a        /t^^eM  JSouM  CONTRACTOR  ;,SoQ/?^l£>ay  G>/}S^,  ^  ..T'O*::, 

LENGTH:         /£>,        A^/  d>S.  FROM  (town) :  ^rj/ICoA/^)^.  Ma/\/72?/V^ 

COUNTY:         CuS^T^   AWARD  DATE:      M/iy^/j  /9S3 

CONTRACT  TIME:       SO    Ca./^,  DATE  WORK  STARTED:     ^ur>e  /983 

ORDER  TO  PROCEED  DATE:   C  '  ^^S3  PROBABLE  COMPLETION  DATE:  ZO,/9S^ 

%  COMPLETE:          ^3   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:       —  <g>  —   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  />.S^/) macjeie        TELEPHONE:         Z3Z  - /093  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _/_       ADDRESS:     A/?/    Crp  A//<^/itO0.t^S 

//^  IUT:  $^96oJ 

GENERAL:     /kJ>ajeLj^  c^oj^  J^ci^/Oey^^/ac/  S&£usa^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:    ^  /e^Ji  Jt^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      hJc >/&M  Ler-    2.  9,  /^S3 


PROJECT  NO.:    IFS-B^S  ^38-/(s)Z.I 

PRO  J.  NAME:  f^/ a^i /,  u.a  -A/or-j-A 

LENGTH:  ^,  D 

COUNTY:  )y^//gy  


9£>   uO.  D. 


CONTRACT  TIME:   

ORDER  TO  PROCEED  DATE:  ^^-/6>'83 

%  COMPLETE:  SO  

%  TIME  USED:  SL  

NO.  MEN  EMPLOYED:     £^  Jo 


CONTRACT  AMOUNT:     $    /  210.  J?JL  »  4S 
CONTRACTOR:  ^ Lrk  S^'; .  0.^^4^K5 
FROM  (town):  e"/-o  r  /I^T 

AWARD  DATE:  2./^.  J^S3 

DATE  WORK  STARTED:     jS'/^/i-^.    /V  /9SS 
PROBABLE  COMPLETION  DATE:  0'7-3/-S</ 
NO.  DAYS  WORKED  PER  WEEK:  S 

NO.  SHIFTS  PER  DAY:        /  611  Z  

NO.  HOURS  PER  SHIFT:  ^  


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    :7)  D.irr^r  A&r^  TELEPHONE 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


ADDRESS:         a/ccS  /icLPl 


GENERAL:        /^Za^A^     S^oU^JZS     jJalk'sd     1-^  //nu£  ^'///^/s  d/J 

//-2-4?.i~rA^7A/  To      ^/a/jZp.  \^'//oo£  r^Z/r/-  AajcI 

V/f//_x//>^/  PAU^t^juj^V^d  rS/daj(^/>yZ^AJj  /^r^-. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  ^^^^^^ 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


PROJECT  NO 
PRO J.  NAME 

LENGTH:   

COUNTY:  jShs^/Bc^ 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):  _ 
AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       S/tSgh/nai^i^J^      TELEPHONE:        ^S-^"  /dJ9.3  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ^       ADDRESS:  Zlp/>/. 

>^r^f  ^4^.  sfe)/ 

GENERAL:     /ctfo  /Tpciy?  Sct^^c^cc^  Orc^c<:i  q/o  /sfC^aT^nt^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  Glendlv* 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ll~29-83 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH: 
COUNTY: 


PMS  4l40(6l)  U3 
inlaid  I'liermoplastic 
Pavement  Mnrklngs  


N/A   

Koos  evel t-Ki  cbland-Dawson- 

CwatT-Powdar  River  


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  iqq 
%  TIME  USED:  q2 


o8-i7-ai  82 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


10-04-8^ 


CONTRACT  AMOUNT:     $  64,378.59 
CONTRACTOR:       Mark  Rite  Lines 

FROM  (town): 
AWARD  DATE: 


BilliniCB.  Mt. 


07-27-82 


DATE  WORK  STARTED:  09-21-82 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  10-64-83 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       Larry  K.  Greufe         TELEPHONE:  63>1050  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


Department  of  Highways 
Wolf  Point,  Mt  59201 


GENERAL:     Final  Report.    The  final  has  been  submitted  to  the  District  office, 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  <S/&»^^'v<^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ;Z^_ 

PROJECT  NO.:  /97-jejZS  ■S~<J<?Z<^/^  CONTRACT  AMOUNT:    $  /^/?S7.  Z  7^.  QO 

PRO  J.  NAME:   ^///^  L>/\/l>£^  PASS  CONTRACTOR:    iZQp    <^^4r.  t:o. 

LENGTH:  a.  S~  yr?,/es   FROM  (town):     jB^/Z/n^Sj.  /rJ7~. 

COUNTY:  jQ^u/So  n   AWARD  DATE:  ;2,'4'  BZ  

CONTRACT  TIME:       /SC     U^-  O-  DATE  WORK  STARTED:        /-^^-  63 

ORDER  TO  PROCEED  DATE:   /C-  /e  eZ.  PROBABLE  COMPLETION  DATE:    -4-  ac-^'^ 

%  COMPLETE:  '^S   NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   /  


NO.  MEN  EMPLOYED:         /   7^    ^S"  NO.  HOURS  PER  SHIFT:  S  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  Aj//} 

PROJECT  MANAGER:    /<i.n.  (Hpua/e,  TELEPHONE:    36>^  .ZSV7  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:      £?<i^t    of  U/jAu^a^S 

GENERAL:  y^j-zJ^^  AiyprJ^    <:^iyrt  s  fsJ^  d  £>-/^  ^ a  er-<'cq4o->-v- 

Jo 

A. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  ^L€^D\\/£r 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     AJa^.         .  /Hfl 

PROJECT  NO.:      BE    ^OL?   C  7 DATE  SURVEY  AUTHORIZED:      ////?/ H 

PRO  J.  NAME:      N.£.    Of     Vi  O/i  DATE  WORK  STARTED:   

/vie  ^  0  V  r    <2  o .  , 
LENGTH:  ^.  ^   /vil  L€S  ESTIMATED  COMPLETION  DATE:  3/3oJtS 

DATE  SUBMITTED  TO  DISTRICT:      / / / J oi 23 

PROJECT  MANAGER:  — '   TELEPHONE:   

NO.  PERSONNEL  ASSIGNED:        ^  %  COMPLETE:  O  °A  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  6^L€aJOvJ£ 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 
£1.1.  AyilLC<^ 


DATE  SURVEY  AUTHORIZED: 
DATE  WORK  STARTED: 


IOl~Llh3 


ESTIMATED  COMPLETION  DATE:  SjUll^ 


DATE  SUBMITTED  TO  DISTRICT:    NO'J.  30,  l^fl 


PROJECT  MANAGER: 


NO.  PERSONNEL  ASSIGNED: 


TELEPHONE: 
%  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:  Gi^KjQl)/^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  U^l^^-^S  

PROJECT  NO.:  ^OllQ^   DATE  SURVEY  AUTHORIZED:  y^-/9~^3 

PROJ.  NAME:  Cl^kK  CRch'IC  l3lRll><L£^        DATE  WORK  STARTED:   

LENGTH:    ESTIMATED  COMPLETION  DATE:  /-/S~~S3 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:   M^u/mc  k'£LL~/  TELEPHONE:        36^"-  2^77  

NO.  PERSONNEL  ASSIGNED:         O   %  COMPLETE:  <D  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT :     LLEAfO  i  ^/ e 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      ND\I.  2-9  ,    19  kZ 


PROJECT  NO.:     /^g    ciOlo    il\  DATE  SURVEY  AUTHORIZED:  \6llol 

PROJ.  NAME:      £^^i£    C €£ t  -  S  <f      DATE  WORK  STARTED: 


LENGTH:  .Q.Z   An  1 1  £■  ^   ESTIMATED  COMPLETION  DATE:  \/Li/2^ 

DATE  SUBMITTED  TO  DISTRICT:     Wiso/  9l 
PROJECT  MANAGER:  TELEPHONE:   


NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  D  % 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:  ^L^£yVOj}^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      A/o  ^.         j  1^21 

PROJECT  NO.:      //]    I  ^  Ol    L  1^  DATE  SURVEY  AUTHORIZED:  ^/l^/S'l 

PRO  J.  NAME:      hJ  1/^  Tfi   A^€.  /J.  £.  -       DATE  WORK  STARTED:   d__ 

LENGTH:   C> .     H   ESTIMATED  COMPLETION  DATE:  jZlZl/H 

DATE  SUBMITTED  TO  DISTRICT:  hl3o/?3 

PROJECT  MANAGER:   TELEPHONE:   ^  

NO.  PERSONNEL  ASSIGNED:  ^  %  COMPLETE:   O   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:    CoLEAJ  bW£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Nq\J.  /9yJ 


PROJECT  NO.:     P\    7  CI  -  Z  DATE  SURVEY  AUTHORIZED: 

PRO  J.  NAME:     <a    njr     <.Aj/]DWrcC         DATE  WORK  STARTED: 
LENGTH: 


<.6.  Of  S/^/]DWCCC 
G.  SLCCt  -  a/0  e  Trt 


ESTIMATED  COMPLETION  DATE: 


DATE  SUBMITTED  TO  DISTRICT:      l\l  3o/  US 


PROJECT  MANAGER: 


NO.  PERSONNEL  ASSIGNED: 


TELEPHONE : 
%  COMPLETE; 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:  ^LCa/DH/£ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       A/^y/.   Z9  19^1 

PROJECT  NO.:  ZS  V-  /  (^)ZO       DATE  SURVEY  AUTHORIZED:  Iq/z^/yj 

PROJ.  NAME:  El  Oo/vn L  O  -  ^  eS        DATE  WORK  STARTED:   

LENGTH:  £',1     /\/M  l  £  1   ESTIMATED  COMPLETION  DATE:  Z_/_l_lhy 

DATE  SUBMITTED  TO  DISTRICT:      ll/jo/ j'^ 

PROJECT  MANAGER:   ^^Tl   TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  O  5<» 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:     ^l.  ENOi^E 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        fJo\l.   Z.^  /cfH 


PROJECT  NO.:     ES   Z^/  -  T  ^Z^  II         DATE  SURVEY  AUTHORIZED:      ^/  iz/rZ 

PROJ.  NAME:   P  Z  €      £  2\/ 1  l  L€  -  r/\ie.\Jies^  DATE  WORK  STARTED:   -^^-^  

I-ENGTH:  L>A    AAILCS.   ESTIMATED  COMPLETION  DATE:  //zi/fV 

DATE  SUBMITTED  TO  DISTRICT:      wllol kJ 
PROJECT  MANAGER:  TELEPHONE:   


NO.  PERSONNEL  ASSIGNED:        ^  %  COMPLETE:  O  % 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:  LL£/<J0\^C 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /\/q  \/.  Z9  .  1^21 

PROJECT  NO.:      f  ZL  -  /  ( l)  I  DATE  SURVEY  AUTHORIZED:  S'/z//// 


PROJ.  NAME:  jiP  NcV-  a/.  Ct.  (.//^P  DATE  WORK  STARTED:  ^IzJt  I 
LENGTH:  5".  Z    /V]  /  C  f  1  ESTIMATED  COMPLETION  DATE:  Fe£. 

DATE  SUBMITTED  TO  DISTRICT:     A/0</.  3*0^  /9^5 
PROJECT  MANAGER :        g.   K £  CL^  TELEPHONE :        36.£  -  Z^-ll 


NO.  PERSONNEL  ASSIGNED:      M   TC  U  %  COMPLETE:  Vo 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 


REGEIVEO 


PINK  -  ORIGINATING  OFFICE  "    "       1993  CRM/BHB/sw/221E 


rniii 


INSTRUCTION  BUREAU 


DISTRICT :    ^  I  Ea/D  i  i/r 


PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:      AJo\/.  Z<? 

 y  


PROJECT  NO.:  _L  £  ^<V  -  L,  C'SH)  DATE  SURVEY  AUTHORIZED:  lolZo/p2 


PROJ.  NAME:     C^L^A/DisJe-      £■  f  uV       DATE  WORK  STARTED: 


LENGTH:   ^.Q    /^/ceS  ESTIMATED  COMPLETION  DATE:      )  Z  ho/^S 

DATE  SUBMITTED  TO  DISTRICT:      III  JO  /  2^ 
PROJECT  MANAGER:  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   ~]  S  °/o 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DISTRICT:  S'^l"^9^ 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /Voy.  30./^^3 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PERIOD 

% 

COMP 

EST 

COMP 

DATE 

ff 

RiM, 

30 2.- / c  1 J  _ 

rutx'c 

/ 

40 

S5 

0 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


/s3 


DISTRICT:  Qfl/,'^<^£ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  IZ'I'?^3 


PROJECT  NO.  :  A^ooSO'  IS  I Z.  'aS"f32-  O 

PROJ.  NAME:     5f.  )Uyf'sr'  f^^J.'^ 

LENGTH:       g.O^  M .  

COUNTY:       B,'^  j-iarn  

CONTRACT  TIME:      g£  ^.  Q, 


CONTRACT  AMOUNT:     $  1 4'^ ^1^7.  ZS" 
CONTRACTOR:  g^tyW TcT^yy^ <^.^^i,h'u^.i;an 
FROM  (town):     BUli^^s,  MT  


AWARD  DATE: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  C-\'83> 
%  COMPLETE:  fQQ  % 

%  TIME  USED:  ^^^0  

NO.  MEN  EMPLOYED:  2  

ACTUAL  COMPLETION  DATE: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


11-7-8=^ 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  //-/-"SS 

PROJECT  MANAGER:     D.     .Ta.^  (^r  TELEPHONE:  a^S''.^L£,6= 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  S 


ADDRESS:      D<y/  <>f  /■^oj<^i 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  jff/£C/^^S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      //- 30  -  63 

PROJECT  NO.:    T/^  9^ '2  CZ3^  50  CONTRACT  AMOUNT:  $  

PROJ.  NAME:     /-/jS/^/j/Tl  /-J/CLS  CONTRACTOR:    >V/ZQg  doAjST^i^eTioJ ^  ^lAJC. 

LENGTH:        //■  9  A7iiA£S  FROM  (town):    &Ae/rr  f/3UJ=. 

COUNTY:     Yi^/ 1 au)^rCK>^^yke/QSU/dS,  AWARD  DATE:   

CONTRACT  TIME:  U/.  O   DATE  WORK  STARTED:   '  

ORDER  TO  PROCEED  DATE:  —   PROBABLE  COMPLETION  DATE:  — 

%  COMPLETE:   -^^^   NO.  DAYS  WORKED  PER  WEEK:  - 

%  TIME  USED:   NO.  SHIFTS  PER  DAY:   ^ 

NO.  MEN  EMPLOYED:  ^   NO.  HOURS  PER  SHIFT:   -•' 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  "  

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Z^oh  Sc*U//?J/JjJ  TELEPHONE:        2.45' 9 {^C2,  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:    /D£:0r.  fO/' /-/W^S  

GENERAL:      "^^^s  Pro:ieiT  OJ^fC,  /_^r'         /\/ooiE:rn&iSl^    /7j  /98Pi' 

0/=^  /7U^/}/^0  /var  /=^i^SAJ  /e€C£lV£a.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PI1«(  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DI STRI CT :  ^^/lLfAJ<C-)3 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  U ^/n S e^/Q  3o>/933 


PROJECT  NO.:     //)    /QQZ  (z) 

PRO  J.  NAME:     7?im1?0^/<  A  D 

LENGTH:       ^  .      9  /n/^^  

COUNTY:         '/e  LLC3\AJ  STO/U 
CONTRACT  TIME:  (MCJ/C/tT/ztx^  /D^^-S 


CONTRACT  AMOUNT:     $  55"A  SS 

CONTRACTOR:     ^/fjee^   0^d.eA/ZY .  ^TAtC. 
FROM  (town):    '7)  /  l_a 6,^ .  /P^CAjr/}AJji 
AWARD  DATE:      /y/>L>iCy„ /^  7. 
DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE :  /)PRIL   IC,  /'^34-  PROBABLE  COMPLETION  DATE:    (OdTOB^je  /9f^f 


%  COMPLETE: 
%  TIME  USED: 


o 


o 


NO.  MEN  EMPLOYED: 


NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO. 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    ^ ./^  /LoJZjarJ  TELEPHONE:      Z4-^  -^3Z7 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:     D£'P7:    Q/^  J//<r-,///}k^3 


GENERAL:      7^<5  <r^>y^r/sa^  //a 5    /UOT  S^di^^  Co^>^ML.  /^/€«f- 

/9e3   //u  7W^  /=i/<L<LyAj^^^5  /)/ST^/^r  o/=-/^^£'.  /^A/   


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT: 


B  i 1 fci  nqs 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       November  30.  I983 

PROJECT  NO.:        M  IOI8  (6)    CONTRACT  AMOUNT:     $      ^2 . 992 . 00 

PROJ.  NAME:     ^th  Ave  N  £■  31st  St.  CONTRACTOR:       Midland  Electric  Co. 

LENGTH:  at  intersection   FROM  (town):       Bi  1 1  inqs,  Montana 

COUNTY:  Yel  lowstone   AWARD  DATE:         May  9.   1 983  

CONTRACT  TIME:      Calendar  Date   DATE  WORK  STARTED:      November  7.  1983 

ORDER  TO  PROCEED  DATE:      5-9-83  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:   25%   NO.  DAYS  WORKED  PER  WEEK:  5 

%  TIME  USED:   89%   NO.  SHIFTS  PER  DAY:   ) 

NO.  MEN  EMPLOYED:         3   NO.  HOURS  PER  SHIFT:   8 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   _^ 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        Ken  Hartman  TELEPHONE:  252-^138  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    J_  ADDRESS:  Bill ings.  Montana 


GENERAL :   The  contractor  began  work  on  the  project  on  November  7,  1983 

 by  pushing  conduit,    installing  pullboxe?  and  setting  the  service 

 pole  and  connections.  

 The  underground  portion  of  the  work  is  completed  with  the 

 exception  of  placing  concrete  for  the  ptle  bases.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  /^/^^/yg^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      IZ-S-  g>3 


PROJECT  NO. : 

PRO  J.  NAME:     4^-^^  A\i£.t^  -  BiLlA^^:.^ 

LENGTH:     a<2><^3  MiLJ^<^  

COUNTY:       ^^H  nnV^T/^U^. 
CONTRACT  TIME:    30  U)ni?.tLttJ^:,  n/i'r'S 
ORDER  TO  PROCEED  DATE:  ft:^, 

%  COMPLETE:  /OOVo  

%  TIME  USED:  gS%  

NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:    $  7QG^  ?6,^  .  GG 
CONTRACTOR:     E?n^V  0'L,i^AIZ.i^  ItJC. 
FROM  (town):      BiU^tUCS^  M^kJlTAJJA 

AWARD  DATE:  //-30-^2  

DATE  WORK  STARTED:  3-29-^3 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  9-/4.-e>S 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  3^/4-^3 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER: 
NO.  OF  ENG. 


D.c.  KirTeL<^ 

PERSONNEL  EMPLOYED:  Z 


TELEPHONE : 

ADDRESS:     OeFm  Of^  t4lC.t4UjR^& 


LOOGB  <S>e>?g>5>^  Mo/jT. 


GENERAL: 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


//I 


DISTRICT:  Sj^Lj/J^S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        //-3^  -  8  3 

PROJECT  NO.:        7'3/V-//^)  3  3  CONTRACT  AMOUNT:     $   3,3  75^  73^.  ZO 

PROJ.  NAME:     flusfiy-  A^/^eAy  CONTRACTOR:       SL£TT^/V  (\£>/isr  CO. 

LENGTH:          JZ.^  miLGTS   FROM  (town):        Qft£Ar  /^^LLS .  /tlT 

COUNTY:         /3/6  //g/fV   AWARD  DATE:            6-  Z2,-S^  

CONTRACT  TIME:        /QQ    u).  Q.  DATE  WORK  STARTED:  7-  Z.  83 

ORDER  TO  PROCEED  DATE:       7-/^-g  ,^  PROBABLE  COMPLETION  DATE:        7  -JS  -  8^ 

%  COMPLETE:   79  %   NO.  DAYS  WORKED  PER  WEEK:  5 


%  TIME  USED:  75  %   NO.  SHIFTS  PER  DAY:   [_ 

NO.  MEN  EMPLOYED:  JQl   NO.  HOURS  PER  SHIFT:   /O 

ACTUAL  COMPLETION  DATE:  — 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  OTT/nf)Al  TELEPHONE:  5?2-3b2S 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    2L       ADDRESS:         OePT  Of  /VuyS 


GENERAL:       LaJoRK     /A/     P^OGlZ£S<s       /S     G(IAD/NC^  CuLueR.r 

XA/.%TALLfirJDfJ^     f^£A/C/NG.   /QLU£T0P   STAkMG    P^/IC./A/C  Ofr  p,r  

l?UN   SCOfLlAj  CRW^U/NC.^   STOC^kPlL/NG  Af^PPLAOJAJG  OF        "  T^P  P  SUtl/T 

G(i.  ?  CRUSH JNG^  SToc^k Piling  t  Pau/nc.  of  PL,  m\i  Sui^p.  6f?.Q 
fitNi:>  Const,    of  T^^e  sreucrufte.   fir  Pose  Buo  c/ftg>?A.  

/7)/SC.  JTT^mb    Py^/a.    PemouPtL  TT£ms   97%^  £'XC.  TT£m^ 

CfiTTLeauARDS  /oo7oj  P'jsa/oj/^c  ^^Ir.'Yoj  str.ucture  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:     ^//^/t>  6S 


/^-/  Os)  5"  FOR  THE  PERIOD  ENDING 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO.:       Sc:  4S  /      \/3  CONTRACT  AMOUNT:     $  3Z<^f  73^.0o 

PRO  J.  NAME:  h^J^f      7/^/24/         CONTRACTOR:    S46V^3CAJ   ^^sr  CO. 

LENGTH:      7/.     /O,/    4  ^-^  ^^^^^     ™"  (town):     //^J^D//0.  /OOOAJr. 

COUNTY;>-^//>.^^r-^^.  4 B,^/^^^  AWARD  DATE:       /^^ y  9.        &  ^  

CONTRACT  limOcMM,.^  t,^Sefi-l.l.m3  DATE  WORK  STARTED:      .JZfAj^  9 
ORDER  TO  PROCEED  DATE  vlo/v.g  /  ,  /^fi3      j^RODADLE  COMPLETION  DATE :     //c^t^/^srS/,  ^9^3 

%  COMPLETE:   /CO   NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


%  TIME  USED:  _ 
NO.  MEN  EMPLOYED 


NO. 


ACTUAL  COMPLETION  DATE:  /^^^^^jstS/] 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 


EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      A  /TJ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS:     D^PT  \A/AJi^5 


GENERAL:      ^a/^-    ^Aj^/Aj^£^/Z/AJd-,    /V>t?5^/</    £C>£>^X£'  /- /i^^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  Ij/lL/yU^ 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:  //-30'S3 


PROJECT  NO. : 

PRO  J.  NAME:    /E^'/jPg^/T/OAJ  /2e/l/€. 

LENGTH:      Q-S  /77fLt£^^  

COUNTY:  Yki.iQUJST'O^^  


CONTRACT  AMOUNT:     $  /.  3^  79.^  8S 
CONTRACTOR:                    SjQAjJ/f/^/2AoeL(^  ) 
FROM  (town):  jQiljU/Q^  


AWARD  DATE:  R'Z4'8K 


CONTRACT  TIME:       90-  \J-  D 


DATE  WORK  STARTED:  /^-/S'SZ 


ORDER  TO  PROCEED  DATE:  ^'MSZ 
%  COMPLETE:  /00%>  


NO.  DAYS  WORKED  PER  WEEK: 


PROBABLE  COMPLETION  DATE: 


L 


%  TIME  USED: 


NO.  SHIFTS  PER  DAY: 


z 


NO.  MEN  EMPLOYED:   2- 


NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  IQ-ZB^SS 
EFFECTIVE  OPENING  DATE:  ~" 

PROJECT  MANAGER : Z^^^f    ^O. /JiJ/TfAA/      TELEPHONE:        245-  98oZ  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      2_       ADDRESS:     /Pg/j/  Q/r  /^l/t/VS  

GENERAL:  pr-gJ/TtLT     tjL>/)f.    ComP4.J^r^O    /Q/OO  /Jd^ePT/^O 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 


PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


4 


DISTRICT:  BiLjuif^G,^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /2-S-&3 


PROJECT  NO.:     R.S  :5C)Z-l(?^)  4- 
PROJ.  NAME:    ZiHecyCicRcy-  MocT. 

LENGTH:     74  /i^/i-^S  

COUNTY:  ^p?L.L.nuoSTOAJ&  

CONTRACT  TIME:  &a  UJceta//&  DfiVS 
ORDER  TO  PROCEED  DATE:  A-ie>-&^ 

%  COMPLETE:  JOOTc  

%  TIME  USED: 


CONTRACT  AMOUNT:     $             34^9.  SO 
CONTRACTOR:      eHf/R^  AajJO  ^QlZAi/eL, 
FROM  (town).:     i3ltJUAJ<k^j  McUTA/JA. 
AWARD  DATE:      Z  -        -  g»3  


DATE  WORK  STARTED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  MLUt: 

NO.  SHIFTS  PER  DAY:   ^ 

HOURS  PER  SHIFT:  i 


NO 


ACTUAL  COMPLETION  DATE:     //- 3-6.3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  /J-9-&^ 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:    D.C.  KLlTTf^F^ -^a/        TELEPHONE:     Ca'^O  -Z423  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:      l3ePT^  Of^  J^lC>J-il*JAV<5 

GENERAL?  t=>/ec^if=rT  UJA-'-.  r f.t^A'/  e^T^D  ^aJ  /JniJeiHe^^  e>, 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT: 


Rulings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       Movamber  30.,  T9»3 


PROJECT  NO.:  I-ID  90-9  (38)  5^9  P-2 

PRO  J.  NAME:  Wyoming  Line  North 

LENGTH:  5.2  Miles  

COUNTY:  Big  Horn  


CONTRACT  AMOUNT:     $  7,26l,l80«56 

CONTRACTOR:  Hilde  Construction  Company,  Inc. 

FROM  (town):         Great  Falls,  Montana 

AWARD  DATE:  8-5-83   


CONTRACT  TIME: 


220  WD 


DATE  WORK  STARTED: 


9-6-83 


ORDER  TO  PROCEED  DATE:  8-5-8"5 

%  COMPLETE:   ^2  

%  TIME  USED:   20  

NO.  MEN  EMPLOYED: 


_6Q_ 


ACTUAL  COMPLETION  DATE: 


PROBABLE  COMPLETION  DATE: 

6-15-85 

NO.  DAYS  WORKED  PER  WEEK: 

5 

NO.  SHIFTS  PER  DAY: 

2 

NO.  HOURS  PER  SHIFT: 

9 

CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  R.Schaak 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  14 


TELEPHONE : 
ADDRESS: 


343-2501 


P.O.  Box  366 


Wyola.  Montana  59089 


GENERAL:     Work  in  progress  consists    of  Grading  between  stations  IO9O/QQ 
III  — —  SrMi+.h  «>nd  nf  the  project  at  station  12  I'lii'ln      —  II 11  I  in 
Construction  Company.  Sub-Contractor,  is  installing  Drain  culverts  ahead  of 

the  grariing  npPT-at.i nna .  Cnp  Cnn.st.nipt.1  on  Company,  Structure  Sub^Con tractor, 

is  worklns  on  the  Aberdeen  Tnt.PrfhangP  St.rnotm-P  placing  Concrete  footings 

for  bent  #1  &  4  West  Bound  and  bent  #  1  East  boimd  and  Caps  and  column  for 

bent  #2  &  3.  —  


flraciing  i  tem.q  are  30^  nnmpletp,  Drai'nagP  i  tama  art»  nnmplpt.P,  .<^t.ri]f  t.urd 

items  are  17%  complete.  


A  l4  person  engineering  crew  is  assigned  to  cqnatruction  layout  and  inspection. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 

//3 


DISTRICT:  Bti-LjUCS> 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /Z-S-  g>:3 


PROJECT  NO.:   X  D  ^Q-fb  (3^)S^I  U2.  CONTRACT  AMOUNT:     $ /4j7P'J^j 

PROJ.  NAME:     LoiD<Z^^jeA<.f.  -  ^ifTti  CONTRACTOR :  ggwg-^^S  Qf^M&AL  Cy^Li^J..  I^C. 

LENGTH:      //.  T  MiC^^   FROM  (town):      iBuTT^^  M^AJTAJJA 

  AWARD  DATE:  9-30-^3  


COUNTY: 


CONTRACT  TIME:     ZSO  UJofiM.lfJG  DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  0% 
%  TIME  USED:  0% 


NO.  MEN  EMPLOYED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT; 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER: 
NO 


DATE: 

WEEK: 

OF  ENG.  PERSONNEL  EMPLOYED:  |Z 


TELEPHONE: 
ADDRESS: 


R.O.  Bgx.  44-2. 


GENERAL:  RJP.G Cld>AJ:5ir^UCT/^Al  npAJf^^eA/CS  ^y>Q<>  J^^^iD  oa/ 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:      Bill ings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      November  30.  1983 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


IR  90-9  (61)  k8e  [}■ 

Hardin  West  

6. 2  miles  

Big  Horn  


CONTRACT  TIME:       30  working  days 


CONTRACT  AMOUNT:     $  6^.750.00  

CONTRACTOR:    Asphalt  Sealers  of  Montana 

FROM  (town) :      Roundup,  Montana  

AWARD  DATE:         July  11.  1983  

DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  10-1-83 

%  COMPLETE:   75% 

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


8% 


8 


_  NO.  SHIFTS  PER  DAY: 

  NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

  TELEPHONE:  252-A138 

1  ADDRESS: 


DATE: 

WEEK: 

2  to  5 

1 

8  to  10 

PROJECT  MANAGER:  Ken  Hartman 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Bill! ngs.  Montana 


GENERAL:   Tlie  contractor  began  work  on  the  crack  sealing  on  November 

 9.   1983  and  has  approximately  eight  of  the  12.^  miles  completed. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT; 


RTTJ.TNrrS 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:       NOVEMEER  50,  198? 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


I-ID  90-9  (36)  531  U-1 
I-ID  90-9  (  38)  5^*9  U-1 
P-74  1  (2)  0  U-1  

Penolng  Lodge  Graaa  to 

Wyoming  Line    ^^^^^  ^^^^ 

Rig  Hoim  


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):  _ 
AWARD  DATE: 


$  990.61 


Crow  Tribe  of  Montana 
Crow  Agency,  Mt.  


July  1Q8^ 


CONTRACT  TIME:      s^p  Contract 


DATE  WORK  STARTED:      July  26,  1Q8^ 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   q_ 

NO.  MEN  EMPLOYED:  _25_ 


July  5,  I9B3 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


10 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  m/a  

PROJECT  MANAGER:  R.Schaak  TELEPHONE:  343-2501 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  P.O.  Box  366 


Wyola.  Montana  59089 


GENERAL :  Thw  Crow  Tribe  is  Fencing  on  the  Lodge  Grass  South  portion  of 

 the  project.    Approximately  2  miles  of  fence  remain  to  be  built. 

 This  win  complete  all  fencing  that  can  be  completed  IX  until 

 +.hp  flT-atiing  wnrk  ia  p.nmpl  pt.e .  


r.nniqtrurtt.lnn  layout  work  ifl  being  done  as  the  contractors 

■un-rV  pi-ngT'pg.Qo.ci  ,  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:      Bill ings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Nnvpmbpr  -^0,  iq8^ 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


IR  90-8  (9^)  ^37  U-2 
Mossmain  -  27th  St. 

12.2  miles  

Yel 1 owstone 


CONTRACT  TIME:         100  working  days 


ORDER  TO  PROCEED  DATE:  10-20-82 

%  COMPLETE:  98%  

%  TIME  USED:  97%  


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  2.368.8IO.63 
CONTRACTOR :       Empire  Sand  and  Gravel  Co . 
FROM  (town):       B!1 1 ings,  Montana 
AWARD  DATE:         September  2k,  1982 
DATE  WORK  STARTED:       November  29.  1982 
PROBABLE  COMPLETION  DATE:  12-30-83 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Ken  Hartman   TELEPHONE: 

7  ADDRESS: 


252-^1138 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  1 


Bill! nqs .  Montana 


GENERAL :   Project  completion  is  pending  on  the  curing  period  for  the 

epoxy  paint.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT: 


Bill! ngs 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         November  ^0,108^ 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


IR  90-8  (9^)  ^37  U-1 

Mossma  i  n-Lockwood  

3.6  miles  

Ye  1 1 owstone 


CONTRACT  AMOUNT:     $  1.256.338.75 
CONTRACTOR:      Meyer  Construction  Co. 

FROM  (town):         Bil 1  ings  

AWARD  DATE:       April  29,  1982 


CONTRACT  TIME:      IQQ  working  davs 


ORDER  TO  PROCEED  DATE:      Mav  2A.  1982 

%  COMPLETE:   98%  

%  TIME  USED: 


DATE  WORK  STARTED:      July  19.  1982 


97% 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


12-15-83 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE :  252-^138 
ADDRESS: 


PROJECT  MANAGER: 


Ken  Hartman 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


1 


B  i 1 1 i  ngs,  Montana 


GENERAL:   Contract  completion  is  pending  on  the  change  order  for  a 

 reduction  in  price  of  epoxy  paint.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  BILLINGS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       jf  IJIMIML  NO\^EMBSR  30»  1983 

I-ID  90-9  (62)  545 

PROJECT  NO.:       P-74-1  (2^0  U-2  CONTRACT  AMOUNT:     $  7,077, 

PRO  J.   NAME:      Wynia  Smith  ft  Wynl  a  Conn.  CONTRACTOR:       Hilrifi  nnriHt.TniPt.i  nn  Cnmpany,  Inc. 

LENGTH:  ^.ft  M^i'"'   ^^0"  (town):      Qreat  Falla,  Montana  

COUNTY:  Big  Horn   AWARD  DATE:       August  26^  I983  


CONTRACT  TIME: 


220  WD 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:    August  29.  I983  PROBABLE  COMPLETION  DATE: 

%  COMPLETE:   0   NO.  DAYS  WORKED  PER  WEEK: 

11   NO.  SHIFTS  PER  DAY:   

0  NO.  HOURS  PER  SHIFT: 


8-15-85 


%  TIME  USED: 


NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE: 
ADDRESS: 


PROJECT  MANAGER: 


R.Schaak 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  6 


P.n.  Box 


Wyola  Montana  59089 


GENERAL: 


Nn  work  haa  hapn  rinne  nn  thft  prnjftnt.hy  t.hft  nnntraftnr . 


r.nriHt.T-nnt.i  nn  .gf-aking  anri  1  aynnt  wnT-k  i  fl  nnriPTuay,  Work — 

In  progr<=>fl.q  nnn.«iiflt.q  nf  ainpa  at.aking  Prnnt.agP  Rnarta  anH 
staking  drain  culverts.  


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      November  30.  1983 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


IR  90-9  (61)  ^86  U-2 

Hardin  West  

6.2  mil es 


Big  Horn 


CONTRACT  TIME:      70  working  davs 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  1,^21,691.6^ 
CONTRACTOR:      Empire  Sand  and  Gravel  Co. 

FROM  (town):      Bi 1 1 ings.  Montana  

AWARD  DATE:        November  7,  1983  

DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        Ken  Hartman  TELEPHONE:  252t^138 

7  ADDRESS: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


B  i 1 1 i  nqs .  Montana 


GENERAL: 


The  contractor  has  started  crushing  material  for  the  project . 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT: 


B 11 1 i  nqs 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        November  30.  1983 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY : 


IR  90-8  (96)  ^13 
Park  City  East  &  West 

1^.0  miles  

St  i 1 1  water 


CONTRACT  TIME:      80  working  days 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  85% 
%  TIME  USED:  ^6% 


9-19-83 


NO.  MEN  EMPLOYED: 


18  to  m 


CONTRACT  AMOUNT:     $  2.072.86^.^5 
CONTRACTOR :      Empire  sand  and  gravel  c o . 
FROM  (town):        Bill ings,  Montana 

AWARD  DATE:         August  29,  1983  

DATE  WORK  STARTED:      September  17.  1983 
PROBABLE  COMPLETION  DATE:  6-30-8^ 
NO.  DAYS  WORKED  PER  WEEK:  5 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


1 


8  to  10 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      Ken  Hartman  TELEPHONE:  252-^138 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      10  ADDRESS: 


Bill  ings,  Montana 


GENERAL :   The  contra  ctor  has  completed  placing  the  plant  mix  and 

 most  of  the  open  graded  frtction  course  on  the  project. 


y;nmp  of  the  guardrail  has  been  raised  and  general  clean-up 
work  is  being  accomplished.  


Plant  mix  bit,  surf,  is  100%  complete:  Open  graded  friction 
course  is  approximately  85%  complete:  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /\/0l^^/>73<F/^  3o>  /9&3 


PROJECT  NO.:    "T^Tf  4       (4)  SO 
PRO  J.  NAME:       //fc/^e^  -  SOuT/^ 
LENGTH:   


CONTRACT  AMOUNT:     $   A  3ZZ.  ^<g^. 
CONTRACTOR:     £??9/V/e6- ^ju£>  ^^^^^^^  ro.-^'^<^. 
FROM  (town):    ^,///a,<:-,S  /^^X/r. 


COUNTY:  {^//^Rc^  /  Kf/^^-S;^^^  AWARD  DATE:  /5^<gZ 
CONTRACT  TIME:  /:)/)t<5    DATE  WORK  STARTED:  A-Z'BZ. 


ORDER  TO  PROCEED  DATE:  3at^e_jAj^2.     PROBABLE  COMPLETION  DATE: 

%  COMPLETE:  /CO   NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED: 
NO.  MEN  EMPLOYED: 


/oo 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  -^3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:  ^  

PROJECT  MANAGER:      ^        /Lo/e/lAJ  TELEPHONE:      Z4'e  '33 Z7 

NO.  OF  ENG.  PERSONNEL  EMPLOYED 


ADDRESS:       J^ep-/  tyf///6//^^f5 


GENERAL:     ^xc/jg-  /KfyOA/  U>o/2jt<ea  n^f^S    CZ/^r,/:/^  <h   xl/z^y^,  JO££^/:>^jP/^^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


/Z7 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     A/CUe/?J S/Pj^  3o. 


PROJECT  NO.:     /:r^jj  ZS-Z  (iz) 

PRO  J.  NAME:    6e/JiJPn>  '^AlL  "^EPAI^ 

LENGTH:       4^0  /yj/^^S 

COUNTY:         r  A/^Bc>A/  

CONTRACT  TIME:  Ia^o^/:/a;6  bAVS 

ORDER  TO  PROCEED  DATE:  QCt:  Z  ^  /9e3 

%  COMPLETE:  /QQ  

%  TIME  USED:  37  

NO.  MEN  EMPLOYED:  S 


CONTRACT  AMOUNT:     $  ^/4.  9/0.00 
CONTRACTOR :     ZzFWJ  COA/ST-jei/CT/CAJ  <CC> , 
FROM  (town):     ^e^Mr  f=AU5 ,  /J^6*j  T/ilM  A . 
AWARD  DATE:      S^Pr^'JVBe/e.  3c>,  /983 
DATE  WORK  STARTED:     C^t:/-/,  /9e^ 
PROBABLE  COMPLETION  DATE:     /VCU .  3.  /9B3 

NO.  DAYS  WORKED  PER  WEEK:  ■  

NO.  SHIFTS  PER  DAY:   — ^ 

NO.  HOURS  PER  SHIFT:  — 


ACTUAL  COMPLETION  DATE:      A/OU.  3.  A7g3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     ^./??,  ^oJ^:/>/\/  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:       Z  ADDRESS: 


GENERAL:      PhcHZTe-^AJ  /yp^/U  /)a^5    ^<gvg£"   4SS£SSe'/0>  ^^jd/juST- 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


/2S 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /^6U.  3oj  /<?S3 


PROJECT  NO.:    /^XT  ZS-Z  {4)7^  CJ  I         CONTRACT  AMOUNT:     $   /,  JSZ  ZSR.  Ci^, 
PRO  J.  NAME:     fs^p  ^aOC-,e--^o3e-a.T^  5<fiae0NTRACT0R :     f-'eT^^  t/f^tAf/TS^o/u^'Co. 
I-ENGTH:        /Z  /  /^/^^3   FROM  (town):     ^^g>g//)^A;  .  I V|/o  . 


COUNTY: 


CONTRACT  TIME 
ORDER  TO  PROCEED  DATE 
%  COMPLETE:  /CO 
%  TIME  USED:  <fS 
NO.  MEN  EMPLOYED: 


  AWARD  DATE:       A,^,.<.r-  Z^-  /^fi;^ 

/ZC^  WcRtCfM6  DATE  WORK  STARTED:      S^/D  ^n5^S£'J^.  Z2  P 

Se^T  PROBABLE  COMPLETION  DATE:     QCTT  /f, 

  NO.  DAYS  WORKED  PER  WEEK: 

  NO.  SHIFTS  PER  DAY:   --w 

C>  NO.  HOURS  PER  SHIFT:  -—v.-. 


ACTUAL  COMPLETION  DATE:     /ZfCrr  /<J .  /<^3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:  /  

PROJECT  MANAGER:     /<:;./7J,  A^^i?  jS AJ  TELEPHONE 

ADDRESS : 


NO.  OF  ENG. 


PERSONNEL  EMPLOYED: 


Z  4-e  '.=^SZ7 


GENERAL:     ^x/^    /rJ/)AJ  £Vo/3kf=rci      S  /TOjOAJ  /j/j^^    C/J^^Zjt/AJ  <h  Cppji^T- 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


/2 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      November  25.  1983 


PROJECT  NO.:  F  57  -  3  (13)  103 
PRO J.  NAME:  Grassrange-West 

LENGTH:   9.7  Miles  

COUNTY:  FPrgus  


CONTRACT  TIME:    80  working  days 


ORDER  TO  PROCEED  DATE:  6/21/83 

%  COMPLETE:  80  

%  TIME  USED: 
NO.  MEN  EMPLOYED: 


0 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  1,373,185.80 


CONTRACTOR:  Glenn  Rehbein  Excavating,  Inc. 

FROM  (town):  Lino  Lakes,  Minn.  

AWARD  DATE:     May  31.  1983  

DATE  WORK  STARTED:   July  28,  1983 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Robert  A.  Passow  TELEPHONE:  428-2425 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  1  to  2  ADDRESS: 


DATE: 

7/1/84 

WEEK: 

0 

0 

0 

P.O.  Box  844 


Grassrange  Mont.  59032 


GENERAL :    There  was  no  work  accomplished  on  the  project  this  period.  Bauma  Pos t 
Yard  has  not  been  able  to  supply  Guard  Rail  Posts  as  of  yet.  Sub-Contractor 
^"^  Way  Sign  still  anticipates  installing  the  Guard  Rail  the  week  of  November 

28.  1983.  

The  Seal  &  Cover  and  guard  rail  are  the  only  major  items  not  completed  on 

the  project.  

Project  people  are  assigned  to  other  projects  and  will  be  used  to  check 
project  final  quantities  as  they  are  available.  Project  final  quantities  are 
25%  checked. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  Billinqs 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     November  25,  lQfi3 


PROJECT  NO. : 
PRO J.  NAME:  Winnett-West 
LENGTH:  9.1  Miles 

COUNTY:     Fergus  /  Petroleum 


F  57  -  3  fnq)  1?1 


CONTRACT  TIME:    160  Working  Days 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  2 
%  TIME  USED:  A 


8/26/83 


NO.  MEN  EMPLOYED: 


4  t.n  17 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  5.517,998.81 


CONTRACTOR :  H ilde  Construction  Co.,  Inc . 
FROM  (town):    Great  Falls.  Mont. 

AWARD  DATE:  8/5/83  

DATE  WORK  STARTED:  8/30/83 


NO.  DAYS  WORKED  PER 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER: 


DATE: 

1984 

WEEK: 

5 

1 

9 

Robert  A.  Passow       TELEPHONE : 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 4  to  9  ADDRESS: 


428-2425 


P.O.  Box  844 


Grassranqe.  Mont.  59032 


GENERAL :  Work  accomplished  this  period  has  been  Hilde  Construction  had  2  -  TS 
18  Scrapers  striping  top  soil  and  preparing  pipe  beds.  Sub-Contractor  Martinez 
installing  pipe  drains  and  Sub-Contractor  Monte  Azure  constructing  farm  fence. 
Hilde  was  able  to  get  enough  water  from  the  creek  to  work  the  pipe  operation. 

 Hilde  and  Sub-Contractor  Martinez  have  suspended  their  operations  as  of 

November  22.1983  until  next  Construction  season.  Sub-Contractor  Monte  Azure 
will  continue  to  construct  fence  as  the  weather  will  permit. 


Items  and  per  cent  complete  are  as  follows,  20.000  Cu.  Yds  of  top  soil 
has  been  salvaged  and  stockpiled;  3800  Cu.  Yds,  of  Culvert  Exc.  for  63%;  91 
Cu.  Yds  of  Bedding  Material  for  28%;  Drain  pipe:  18"  72  Ln.  Ft.  for  5%,  24" 
376  Ln.  Ft.  16%.  72"  102  Ln.  Ft,  for  13%.  58"    420  Ln.  Ft  for  100%.  Farm 


Fence:  Type  F2M  2016  Rods  for  54%.  Type  F5M  819  Rods  for  41%.  Single  Panels 

FW  51  ea.  for  27%.  Double  Panels  FW  96  ea.  for>65%,  516  Ln.  Ft.  of  type  G  -2 
gate  for  60%,  Temporary  fence:  92  Rods  for  17%. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  /I /^^s 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:    F ^3  '  i  (s)  ja 
PRO  J.  NAME:  Ha,^Ljok^  -  A^o^iL 
LENGTH:  ^:  7  Al^,  ^ 

COUNTY:         l^/ L^rl 
CONTRACT  TIME: 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):  _ 
AWARD  DATE: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO. 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS : 


PROJECT  MANAGER:  -^^1^  ^  f)^]/^,^- 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL 


./{^('•f  j-tyiy'^fn-f-    -Pair       ^  *i  S -J-r-^  f\  / /a  ^ 


..(^  ilj  ecf  ^lrO^\.  .  

■  _  


7^ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  J?///,;^^^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  -  8'3 


PROJECT  NO .  :  Jti'7/a<&  Cs)  £     71  ^.q  (3  )    CONTRACT  AMOUNT:     %    7a7  JS 
PRO  J.  NAME:>^^,;,^  ^./^^U^M  /.^^^X^CONTRACTOR:     k/;/Aj^^  .  >( 

LENGTH:      ^.r.^X..      ^.<l  a^A^  FROM  (town): 


COUNTY:   /^^^^^^   AWARD  DATE:  ^.c^  ,         -  g>g 

CONTRACT  TIME:  y ^       /->   DATE  WORK  STARTED:        /o^/S- ^Z. 

ORDER  TO  PROCEED  DATE:         '/ff-^-^L  PROBABLE  COMPLETION  DATE:   

%  COMPLETE:  y^o   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:  y^  O   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  ye^-s-S'S 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  j> ^ 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  ^,  -p^l/^^e       TELEPHONE:         'SB^-  S>7<t  I  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  ^  ^Cj  J  

GENERAL:   ^^^j^t^J-   /s    fli>^/'/f.  i^^^    j^^,  ^ 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  ^/'//j'r7^^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /^S^^J? 


PROJECT  NO.:  /p/?.? 

PRO  J.  NAME:       Sn.,-//,  c^A/co^e 

LENGTH:   £  M  '/^^  

COUNTY:  Z^^^^^r  


CONTRACT  AMOUNT:     $  "j-S O-  <i^O 

CONTRACTOR:    ^^..^x  . 
FROM  (town):          ^rg>./  /A 
AWARD  DATE: 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   22  

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:      //-  3  -  ^3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:   X><xle  £.  70?  /^r-e.  TELEPHONE 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


ADDRESS : 


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  ^////^^^ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /t  -      -  ^.^ 

PROJECT  NO.:  ^  fP  SO  1 3  (-7^  CONTRACT  AMOUNT:     $   /p-^^  fr<S.'^.vyo 

PROJ.  NAME:^^,^^^  ^^.^  iC.^c^  CONTRACTOR:     /rj,^^^        .  -g-^^. 

LENGTH:  J^'T'   FROM  (town):   

COUNTY:         ^^ide^    ^a.J/e^/  AWARD  DATE:  -/r-^.?  

CONTRACT  TIME:  Q  DATE  WORK  STARTED:      ^p^^p'^ -fr-yi 

ORDER  TO  PROCEED  DATE:    efV-S'-'S^S  PROBABLE  COMPLETION  DATE:     //-  :5'0  -9^ 

%  COMPLETE:  9S    NO.  DAYS  WORKED  PER  WEEK:  ^ 

%  TIME  USED:  (2>0   NO.  SHIFTS  PER  DAY:  P  

NO.  MEN  EMPLOYED:         g  -  4   NO.  HOURS  PER  SHIFT:   8^  

ACTUAL  COMPLETION  DATE:  

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  

PROJECT  MANAGER:   ^nJe  £.  T)^.  \/^^c  TELEPHONE:  ^a^-'f^^r.^l  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     J_  ADDRESS:  J&a-^  /  

GENERAL :        2i^<f}rk'  /a    ^£^J>sJ-A^//c2./Jy   e^j<i^^A-/<^    G  ^  ^ p4  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221F 


DISTRICT:  S///y^^<r 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  JZ-^-   

PROJECT  NO.:  ///^q        -.^    i)  ^3  DATE  SURVEY  AUTHORIZED:  g-'/Z-^S 

PROJ.  NAME:    j^m^U   a  ^  ^^J^  ^ -fo-J       DATE  WORK  STARTED:  ya-t.4--S-S 

LENGTH:  ^  A^.  'J&  s   ESTIMATED  COMPLETION  DATE:   

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  /^^Z  JT.  79^  y^ire.         TELEPHONE:        :5^^  5l"/r73  I  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  yo  p  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT: 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /  Z  -  S'-  ^3 

PROJECT  NO.:   f^7'3(lS)^  7  DATE  SURVEY  AUTHORIZED:  /a-JZyS 

PROJ.  NAME:    A/^„^e   -  DATE  WORK  STARTED:  /J-JS- 

LENGTH:  /^i  A/,/^   ESTIMATED  COMPLETION  DATE:  3 

DATE  SUBMITTED  TO  DISTRICT:  

PROJECT  MANAGER:  :n,.le    ^.  jQg  i^rg       TELEPHONE:         yT.?  y  -  ITT  -i  I  

NO.  PERSONNEL  ASSIGNED:  Z  %  COMPLETE:  7  %  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/SW/221E 


DIRECT  PARTICIPATION 
FEDERAL  HIGHWAY  ADMINISTRATION 
November  1,  1983 


November  1 ,  1983 


MONTHLY  PROGRESS  REPORT 
DIRECT  FEDERAL  CONSTRUCTION 
MONTANA 


PROJECT 


LOCATION 


LENGTH 


TYPE 
WORK 


PERCENT    %  WORK  COMPLETED 
TIME        AND  ESTIMATED 
USED       COMPLETION  DATE 


CONTRACTOR  AND 
CONTRACT  AMOUNT 


MT  ERFO  81  (4) 


PHP  19- 
FLH  19 


Helena  NF,  Lewis  &  Clark, 
Broadwater  &  Powell  Co. 


,123     X081  ,  XnOl  &  XOOl  91% 


MT  ERFO  81(3) 


Darby  -  Lost  Trail 
Bitterroot  NF 
Ravalli  County 


Avalanche  Creek 

Benton,  Ohio  &  White  Gulches 

Lewis  &  Clark  County 


62%  U.S.  Small  Business  Adm. 

09/13/83         Morning  Star  Ent.,  Inc. 
(Subcontractor) 
$279,000.00 


4.451     Grading,  Base,  +        5%  12% 
Bituminous  Pavinq  08/30/83 


Washington  Const.  Co. 
$2,525,990.35 


Grading,  Damage 
Repair 


Swan  &  Sons,  Inc. 
$231 ,891 .50 


